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Box 2 


Miscellaneous Correspondence 
Relating Primarily to Building 
Construction Alterations & Inspections, 

1935 - 1937 . 




















StandaiM i?v>rm No. 1084a 
Form approved by 
Comptroller Oeneral tl, S. 
June 18,1928 
(Revi!f6ti August, 1930) 


Public Voucher for Purchases, and Services other than Personal ® ° 

No. 


iyovLchtr _ 21 ^ j ^934 

(Give pUoe aud date) 

U. S. .treasury department Office of Supenrieing Architect 


(Department, Bureau, or EBtabliabment) 

Appropriation: L'EJiiEBGi■^;C.Y_gi)l^§TBUCTI^ OF PU BLIC BUILDINGS, 


.ACT.OF.JUHE 19. 1934". 


THE IMTED STATES, Dr., mEPAOT.ffiOT_gr_IMra^lffiHyS AHDJ>MKg 

CITY AND COUNTY OP DENVWl,’DIVISIC^ OP. 

.-g-^gl?^^^-.AN&,SUR!^.NG^_.(^ITYL.4_gPi^^ No. 


PAID BY 


(For use of Paying Office) 


Payee must NOT 
use tliis space 


Contr8Ct_No.____ ^ _ Date_ _ Ren No Date 

Acdvit^.liy^., .COD^l^ jlote.’."'"*." ' F»r SURVEY A S6lL'"TEa' 


Expendi- 

tor* 

Symbol 


No. and Data 
of Order 


Data of Delivery 
or Service 


1934 


Sfov. 6 


ARTICLES OR SERVICES 

(Enter des^iptlon. Item Number of Contract or General Supply 
Schedule, and other information deemed necessary) 

_ Terms- % Discount Cash.days 


For use of surveying instru¬ 
ments and engineering seri 
vices as follows* 


il 


Surveyor & 3 Cl 
4-2' days 



x£6 


/ratl.orlty: Office Letter, C 


QUAN¬ 

TITY 


UNIT PRICE 


Cost 


ct 


. ie, 


Per 


AMOUNT 


Dollars 


$78.75 


1.1 




Ct.. 


Psyse must 
NOT use this 
column 


NOTATIONS 


1£'34, i'ile P«-SE 


(This oertifiosto not requirod when s lik« oertiflosto is msds by psyeo oa sttsobed bill or blUs) 

1 certify thst tbs above bill is correct snd just, sod 
that payment tberefer has NOT been received. 


TOTAL, 


$80,010 


Department of Improvements and Parksrp. 
City & County of Denver I 

-(Til 


P.r_ 

tiJianagir 


(Additional statements by Department, Bureau, 
or Establishment, if deemed necessary) 


(Accounting Classification) 


(Payee must NOT use this space) 

Ditfercnces: ... 


Account verified; correct for.$ 

(Signature or initiali)... 


I certify that the above articles were received in good condirion, after due inspection, acceptence, and delivery prior to payment as required by law, or the services performed 

as staled; that they were procured under the contract numbered above or the unnumbered contract attached hereto, or that they were procured without written contract in ooen 

market and with or without advertising, under the circumitancja stated in No. --of “Method of or Absence of Advertising*’ shown on reverse hereof, and were neces^ 

for the public service; and that the prices charged are just and reasonable and in accordance with the agreement. ^ 


tApproved for $. 


(Memorandum—Do not sign) 




tJ!uctlojn..ET>gi neer 


Paid by 

Check No . . dated. 

Cash, $ . on- * Payee 


f on Treasurer of the United Slates 

* When s rouohvr is swnsd cr receiptsd in the usme of s company or oorporstkm, the nsme of the poison writing the oom- 
psny or corpoimte nsme. me w-sll as the capacity in which he signs, must appear. For ezamjJe: **John Doe Company, per John 
Smith, Secretary,'* or ** Treasurer,'' as the csso may be. 

Pei 

(Memorandum—Do not sign) 

t If the ability to certify snd authority to approve are eombined in one person, one signature only is necessary; otherwise 

Title.. 


siiwsnrr Fxsmini &moa 2—ISlCla 


















































































































METHOD OF OR ABSENCE OF ADVERTISING 

(Section 3700 of the Bevised Statutes) 

1. After advertising in newspapers. 

sent to_ _ dealers 

(6) And by notices posted in pubUc places. .’ 

W+l “** certifiLto on the £mo of de«lers, explanation of such omission must be made. The 

3 . Without advertising, under an PYio-ATinv rtf• i.- i. 2 (fl)^ <*®P«nding on whether ©mot notices were postecf.) 

to advertising. *' P™' *0 the order and a-ould not admit of the delay iLident 

4. Without advertising in accordance with__ 

5. Without advertising, it being impracticable to secure compItrti7n'7ec7u7eTfTZrjr^ 

(Hero state ch3;;i^tenV^~und;7whrchVhr^u7^^ -- 


written agreement in^anyTorm^^'^In^^e of a written when purchases are made or services secured under 
nLl^rd formal agreement) Standard Form No. 1036 (Revised) should be ntted fn^ agreement (formal contract, proposal and acceptance, 
award of contract. (Sec General Eegnlationa No.‘“''CleS?nflf„'.“6rGe'"er1dl^^^^^^^^ advcrtic^^^d 


90 9w^j9l- Y" ^ 

. 

III ^ # 1 J: '. I _, .. 

- V- , ^ 

• j 


—..... j. 

.^^1 ... 

“ " " *-i»4 ^909 ;Sd9iEr7 i«po98A | 

^ if- ^ MF .no j im j -.r 

S3^ fpM mdi )• W5l*»F r»T]te3C V, / 

.ip mm^A «> u fcoiliwM- te. 

liffw «flahwx>E a\ bn;j hao la* r* 





CttW* to/* c»U 



























DenverI Colorado 
Noveniber 21, 1934 


Prociireoient Division 
Public Works Branch 
Federal V/arehouse 
Washington, D. C. 


Gentlcisen: 

I have this day received payment in fU-1 evidenced by 
signed Govenjment Voucher in the amount of $80.00 for the 
use of surveying instruments, for furnishing 1 Concrete 
ttonument and for engineering services as follows: 1 Sur¬ 

veyor and 3 Chainmen 4^ days $17.50/day> 


Respectfully, 



Department of -Improvements 
& Parks, Cltyte County of 
Denver 





make all checks payable to manager, improvements and parks 


DENVER, COLO.._ 


*-J. C ulb^ertsoiif Con»t. iKtigy, 

Procureinent ^^Ivlsloilj “ P ubllfl Works B rapph 


- 193 _ 4 :_ 


TO Depart 



OF Improvements and Parks 

City and County of Denver 


DR. 




DIVISION 


ORIGINAL 


DATE 


10/E9/34 

10/30/34 

11/2/34 

11/3/34 

11/5/34 


description of articles OR service 


UNIT PRICE 


1 engineer ft 3 chainman —1 day 
1 engineer & 3 chainmen —1 day 
1 engineer & 3 chairmen —1 day 
1 engineer & 3 chairmen —^ day 
1 engineer & 3 chairmen —1 day 
1 Concrete post 


17^50 

I 

17^50 

17-50 


ej 


7 ^ 


17.50 

1.25 


TOTAL 


$80.(10 









































MAKE ALL CHECKS PAYABLE TO MANAGER. IMPROVEMENTS AND PARKS 


DENVER. COLO.. _ NoTomber I t 


.193-4L 


Vftn. J. 


Proc urement i^ivislon^ Public AorVa b ranch 


TO Departmei^t of Improvements and Parks 

ffry AND CouNT^ OF Denver 


DESCRIPTION OF ARTICLES OR SERVICE 


DIVISION 



DR. 


UNIT PRICE 


1 

engineer 

A 3 oha inmen -<*1 day 

17, 

1 

50 

1 

1 

engineer 

& 3 chalnmen —1 day 

17, 

50 

1 

engineer 

& 3 chalnmen —1 day 

17 .j 

50 

1 

engineer 

& 3 chalnmen —^ day 

8. 

76' 

1 

engineer 

&, 3 chalnmen —1 day 

17. 

50 

1 

Concrete 

post 

1. 

25 


TOTAL 


^ 80*00 



























































SUtndAitl Form No. 1084a 

^ J^^18fl026 

(ReviAKl August, mO) 


N*. 


PubKc Voucher for Purchases, and Services other than Personal 

DcffvrR, Colorado, Oot. 39 » 1924, 

[Voucher prepared .. . .) 

(Qive place and date) 

U. S. _ DEP ARTMENT Office of Supervising Architect _ 

(Department, Bureau, or Establishment) 

Appropriation: B uiLDtN QS, AC T OF _ 

June 19, 1934".^' 


O.V«.N,.. 


PAID BY 


THE UNTIED STATES, Dr., To .. . A ndrew McConnelu 


(For use of Paying OflUce) 


(Payee) 


Address. Denver, Colorado, 


Payees Accl. No. 



Tide Engineer 


Paid by 

Check No. _ _ _ , dated 

Cash, $. _• _ , on_ _ 



1 on^Treasurer of the Um'ted States 

• When ft Toucher w eigned or r^eipted in nftme of ft company or corporation, the name of the peraon writing the com- 

pftJV or oorpomte name, ea well «• tho wpftcjty in which he aicne. mnat appear. For example: "John Do# Comp^ per 

Smith. Secretary," or " Treaeurer,” u the cane may be. nuim 

Per 

(Memormndum—Do not aign) 

t If the ability to certify and authority to approve are combined in one poreon, one aignature only la necemarv* otherwiM 
the approvinx officer will aign in the blank apace bdow "Approved for t _and over hia official titt 

eevaaamrr tacrrura omca 2—>14161a 

Title 































































































































METHOD OF OR ABSENCE OF ADVERTISING 

(SeotioD 3700 of the Revised Statutes) 


1. After advertising in newspapers. 

2. (a) After advertising by circular letters sent to__dealers. 

(6) And by notices posted in public places. 

(If notices were not posted in addition to advertising by circular letters sont to dealers, explanation of such omission must bo made. TTio 
notation on the certificate on ^o face of the voucher must be “2 (a) (J>y* or «2 depending on whether or not noUces were posted.') 

3. Without advertising, under an exigency of the service which existed prior to the order and would not admit of the delay incident 
to advertising. 

4. Without advertising in accordance with__ _ _ :L_. - __ 

5. Without advertising, it being impracticable to secure competition because of_ 


(Hoi6 state oircunxstances under which the securing of competition was impracticable) 


Note.— The above form Method of or Absence of Advertising” is to be used when purchases are made or services secured under 

^ case of a written agreement (formal contract, proposal and acceptance, 

ftLlfrd ^Sreement) ^andard^orm No. 1036 (Revi^sed) should be used for abstracting the method of or absence of advertising and 

awa d of contract. (See General Regulations No. 51, Supplement No. 6, General Accounting Office, August 20, 1930.) 10—1751 
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je> ; vC aJwc b 
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■!» ti &i/V< .r- 
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. -- - , TO '> J ^— 

^ : , *? ^ ^ .V ^yeriq boa ,v- ^ - . ' r ; ::i ..El^ 

‘ h wrinmiil*' ' " [. '■ “ v ... 


V r*J 4i<l—1^1. 



































Oeinvcr , 
0CTOB£R 


Colorado 
31, 1934 


Procurement Division 
Public Works Branch 
Rcoeral Warehouse 
Washington, D, C, 

Gentlemen: 

I HAVE THIS DAY RECEIVED PAYMENT IN FULL EVIDENCED BY SIGNED 

Government Voucher in the amount of $26.00 for all labor performed 
ON the Denver Mint Site test pit. 


Respectfully, 


Btiindam l^rm No. 1084 a 
Form npprovod by 
Comptroller Oenoral u. 0« 
June 18,19^ 
(RevL-ied^UKust, 1930) 


u. s. 


Public Voucher for Purchases, and Services other than Personal ° ° 

31 . 1934 . ^ 

TREASURY DEPARTMENT 


Von. . 


(Give place aod date) 

Office of Supervising Architect 


(Department, Bureau, or Estahlishment) ^ 

Appropriation' •EMCROctdOY Con:>truction or pIjblIC DuitoiHOS, 


THE UNITED STATES, Dr., To. 


Act or JuNt 19, 1934". 
Ulue PiiQH Photo COMTA^rr, 


(Payee) 


PAID BY 


(For use of Paying Office) 


Address Strcct, Ocnvcr, Ooloraoo. 


Payees AccL No. 


Payee must NOT 
use tills space 


Coiitract --- Req. No- 

Activity_____ For.. 


.-T€st- 



Title. 


Construction Cnqinccr 


Paid by 


Check No.. 

Cash, $__ on. 


dated. . for S I pn^Treanirer of the United Statee 

^ payee named above. 

.. * Payee.. 


* When • Toucher ie tigned or receipted in the name of a oontpen^r or oorpomtion* the nnme of the person writing the com- 
peny or corporate neine. ee well m the oepecity in which he eigna, most eppear. For exmmplo: **John Doe Company, per John 
timith. Secretary/* or ** Treaeurer/* aa the oaeo may be. 

t If the abiU^ to certify and authority to apnrOTo are combined in one person, one slgnaturs only is necessary; otherwiss 
the approving officer will eiim in the blank space below "Approved for S..and oyer his official title. 


eoTMment rxetroto oiTics 


141<Jla 


(Memorandum—Do not sign) 


Per 

Tide. 
















































































































METHOD OF OR ABSENCE OF ADVERTISING 

(Section 370d of the Sevised Statutes) 


. dealers. 


1. After advertising in newspapers. 

2. (a) After advertising by circular letters sent to- 

(6) And by notices posted in public places. . . , u mas. The 

(If notices were not posted in addition to advorUsing by circular letters sent to dealers, eaplanatlono sue o nosted ) 

nation on the certificate on the face of the voucher must be “2 (a) («" or “2 («),» depending on whether or not 

3. Without advertising, under an exigency of the service which existed prior to the order and would no a nu y 

to advertising. 

4. Without advertising in accordance with - 

6. Without advertising, it being impracticable to secure competition because of-- 


' (Here stato rtrcumatances under which the securing of competition was impracticable) 


Note.— The above form “Method of or Absence of Advertising” is to be used when purchases are made or 
proper authority without written agreement in any form. In case of a written agreement (^rmal contract, ^opo oHv#»rtifiinir and 
formal aicement) Standard^orm No. 1036 (Revised) should be used for abstracting the ^od ^ or ab^^ advertis ng and 
(See General Regulations No. 51, Supplement No. 6, General Accounting Office, August 20, 1930.) io-i7si 


award of contract. 


-•f 


Q.f Ut 

K,-- - 

^ * w-.f* 

tnb li- 


V ^ isAa La> 3 r,. i ^ •yr. , ‘ -3 J 

» •voda baa»a»iMr 'j ’ .• 1 

M Hi bttfl a i i • r.’.rj ^ 

lU iUilIMM iMMI 1 / ^ : 1 . \ . k,J 
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3t ^ r- •y.m . 
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Denver, Colorado 
October 31, 1934 


Procurement Division 
Public Works Branch ® 

Federal Warehouse 
Washington, 0. C. 

Gentlemen: 

1 HAVE this day RECEIVED PAYMENT IN FULL EVIDENCED BY SIGNED 
GOVERNMENT VOUCHER IN THE AMOUNT OF $10.50 FOR THE MAKING OF SIX 
PHOTOGRAPHS OF THE MiNT SITE, 8x10, LINEN BACKED AT $1.75 EACH. 


Respectfully 



standard Form No. 1084a 
Form Approved by 
Comptrollor Oeneral tJ, B. 
Junirlg, 1926 
(Revised August, 1930) 


Public Voucher for Purchases, and Services other than Personal ° 


{Voucher prepared P*^**^^*!. ) 

« (Give place and date) 

U. S. _ department Office of Supervising Architect 


.O.V*o.N«.. 
N». .. 


PAID BY 


(Department, Bureau, or Establishment) 

Appropriation: **£KC«at:i»i CY or PuiLlo SuiculwOi 


Act or 1934 ’*. _ 

THE UNITED STATES, Dr., Atwnck SuitvcY C otfPAHV, 


(For use of Paying OflBce) 


(Payee) 


Address 


Payees Acet. No. 



f Approved for $. 


(M«morandum~Do not sign) 


t— 


Construction Enoinscr 

1 itle . . 


Paid by 


Check No.—.I dated 

Cash, $__ on- 


for $. 


/ on Treasurer of the United State* 
\ in favor of payee named above. 


Payi 


ee 


* When ft voucher ia signed or receipted in the name of ft company or corporation, the name of the person writing the com¬ 
pany or corporate name, as well as the capacity in which he signs, must appear. For example: **John Doe Company, per John 
Bmith, Secretary,'" or “Treasurer," as the cose may be. , ... 

t If the ability to certify and authority to approve are oombined in one person, one signature only is necessary; otherwise 
the approving officer will ei^ in the blank epace below “Approved for t -/’ and over his official title. 


141Cla 


(Memorandum -Do not aign) 


Per.. 

Title. 


eevsaiaasT raannxo omos 













































































































METHOD OF OR ABSENCE OF ADVERTISING 

{(itottuu STOP ol Uto Btatutoo) 

1, Aftt'r In nevrspniters. 

2. (•) Aft«r n(lv«rti»ing by oiiruUr lottora pont r - _dealers. 

(6) And by notice* posted tn public jilaces. 

Ot notioM w«r» not |>oat^ in •ddltlon to •dvortiUnK by clreuUr lottora Mnt to doaUr*) oaplunatlon of iiuoh omiiaion muit bo mady, 
notation on tho oortlAoato on tho faeo of Iho vouehar must bo “1 (•) or "X (•)•*' doponding on vrhothor or not notiooo woro puitod.) 


Tho 


S, Without ad\*ertising, under au exigency of Uto sorvico which existed prior to tho order and would not admit of tho delay Inoldout 
to adN'ertisitig. 

4. WUhovit adNt'rtising hi acconlanco with - __________ t....—1.-.—— 


5. W ithout adx'ortising, it being iinpracticablo to soeurt> rompotition booauso of, 




Ulm etroutUjiUaic«9 uud«r wbich iht Mcuriug of oompoUtlon \\m linpracUottbio) 




NoTiE.~The abo\*e form “MotluKi of or Absence of Advertising” is to bo used when purchases aro made or services soourod under 
pit>lH'r auUiority withotit wrilton agreement in any form. In case of a written agroomont (formal contract, pru]H)sa] and aoooptanoc^ 
or loss fvtruuU agreement) StandardI'orm No. 1030 (Uovised) should usud for abstracting tho inotliod of or abiaiieo of advertising and 
awarvl of contract. (See General Regnlatioiis No. .M, Supplomont No. 0, General Acoountiug Ollioo, August 20/1030.) lo —itsi 
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h^^ ' «11V .VrA * . liH n^it ;aJ| ^ 

jr, r hsSi4$ €!*.H3#4d. > ”r vtiA '<**«# lO tji# __ 
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DcNVCft, Color»^ oo 
October 31, 1934 


Procurement Division 
Public VVopks Branch 
Federal Warehouse 
Washin'oTon, D. C. 

Gentlemen; 

I HAVE THIS DAY RECEIVED PAYMENT, IN FULL EVIDENCED BY SIGNED 

Government Voucher in the amount of $2.00 for one Airiel Survey 
Photograph of district including Mint’site. 


Respectfully, 



--c.j 


iipptovil |jj Voucher for Purchases, and Services other than Personal . 


I'tJfin .... 

OoinpirolUir ilonurii 
Jun« IN, iw^ 
(ItuviMrl im) 




. .DCWVLH, COWO^AOO, Oct. 31, 1934 ^ 

' (Uliw trf»« kod d»U) 


PAID BY 


TREASURY DEPARTMENT 


Office of Supervising Architect 


U 5 _ I 

. (Uiptrtmtnt, iiiuroiMi, or Z§tMh\\$huMi) 

* AOT Of JUMC 19, 19>»**. 

nmm wmmm mjr m*mmm mmmmmm mmmmmmmm^m^mmm m mmm mm mm m mm mm» 

THE DNItED STATES, Dr., 


TVor oi# ot Ttriog Ofllc) 


(P*r«*) 


1238 - 10th StettT, Dcnve|, Colorsoo, 


Address 


Pauees Acct, No. 



i certify that the above articlet were received in good condition, after due inipection, acceptance, and delivery prior to payment aa required by law, or the lervicet performed 
aa atated; that they were procured under the contract numbered above or the unnumbered contract attached hereto, or that they were procured without written contract, in open 

market, and with or without advertiaing, under the circumatancea atated in No. -- of “ Method of or Abaence of Advertiaing" ahown on reverie hereof, and were necoaary 

for the public aervice; and that tlie pricea charged are juat and reaaonable and in accordance with the agreement. 

tApproved for $ _ (M.mor.ndum-Do not aign) 

t - 


Construction ENatNtieii 

Title . 


Paid by 

Check No .. . dated .. . for $ . j 

Pnab .t . .. on _ * Payee .. 

f on Treasurer of the United States 
[ in favor of pa^ree named above. 


(M emornndu m—C 

Pci .. 

Title .... 

^ not elga) 

• Whim • Toochcr Is sUtn^d or rwolpUd io Ow nsms of • ooropony or oorpomlipn, the n»nis of ths ^non writing tho wm- 

puiy or ommiitcMiii*. •• well m the cnpocity in wWoh he tigna, moet nppenr. For nnmpU: “John Doe Compw. P«r John 

Smith. SMr^ry/ or combined In one ponon, one eigtintore only fai turamomry; otherwise 

tk. .Vd™^ “e blan/.i*c«Xtow • Aporoy^l tor C . ” «<t ov« £im offleUI UU.. 


MvnuaoNT rtJtTiMS orrna 51—141CU 













































































































METHOD OF OR ABSENCE OF ADVERTISING n * 

(Section 8709 of tbo Eevlsed Statutes) 

1. After advertising in newspapers. 

2. (a) After advertising by circular letters sent to ___ dealers. ' 

(b) And by notices posted in public places. 

(If notices were not posted in addition to advertisincr by circular letters sent to dealers, explanation of such omission must bo madc^ The 
notation on the certificate on the face of the voucher must be -‘2 (a) (by* or ‘‘2 (a),” depending on whether or not notices were posted.) 

3. Without advertising, under an exigency of the service which existed prior to the order and would not admit of the delay incident 
to advertising. 

4. Without advertising in accordance with _ _ __ _ 

5. Without advertising, it being impracticable to secure competition because of ____ 


(Her6 state circumstances under which the securing of competition was impracticable) 


Note. The above form Method of or Absence of Advertising^^ is to be used when purchases are made or services secured under 
proper authority without written a^ement in any form. In case of a written agreement (formal contract, proposal and acceptance, 

or less formal agreement) S^ndard^orm No. 1()36 (Revised) should be used for abstracting the method of or absence of advertising and 
award of contract. PocTiiio+ir.T^o ki o n_ ^ a_a . t ® 


(See General Regulations No. 51, Supplement No. 6, General Accounting Office, August 20, 1930.) 


10—1751 
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T)V.mfT^:-: ^ nOLQ:;ADC 

SURVEY OF SITE 


TREASURY DEPARB'EMT, Procurement 
Division, Public '.Vorks Branch, ‘''ash- 
INGTON, Do C., Op.i-.o'hRr 15._J954' 


SPECIFICATION FOR SURVEY OF SITE 


GENERAL REOUIREGENTS 


The survey shall be made in accordance with the 
SPECIFICATIONS FOR TOPOGRAPHICAL SURVEY AND SOIL INVESTLiATION OF 
SITE FOR FEDERAL BUILDINGS dated September, I93'^9 and the descrip¬ 
tion of the property, or Vendor’s survey, hereto attacheDo 


TIViE TO Ca^PLETE.~THE time to complete the plat of survey, dig 
the test pit and complete the soil report shall be ten UOj CALEN¬ 
DAR DAYS FROM THE DATE OF RECEIPT OF NOTICE TO PROCEED, AND THE 
TIME TO COMPLETE THE REMAINDER OF THE CONTRACT SHALL BE FIVE O/ 
CALENDAR DAYS AFTER THE RECEIPT OF NOTICE TO BACKFILL THE TEST 
PIT. 


EIGHT HOUR LAW.— ’.Vork under this contract will be subject to the 
STIPULATIONS OF THE EIGHT HOUR Law OF JUNE 19 , 1912 . 


LKiUlDATED DAfuAGES.— The United States shall be entitled to the 
fixed sum of f'or each calendar day’s delay in the completion 

OF the work, EXCEPT THAT IF THE AMOUNT OF THE 'ACCEPTED BID IS LESS 
THAN ;i)500.00, THE PROVISION FOR LIQUIDATED DAMAGES SHALL NOT APPLY 


CODE PRACTICE. —Attention is directed to the attached copy of 
Executive Order No. 664-6, dated March 14, I934-, requiring compliance 
with applicable codes of fair competition or agreements WITH THE 
President under the National Industrial Recovery Act. 


W. E. REYNOLDS, 

Assistant Director of Procurement, 
Public 'Vorks Branch. 


D.M. 


LRM 




SPECIFICATION FOR TOPOGRAPHICAL SURVEY OF SITE 


Treasury DcPart?./ient , 

Procurement Division, Public ''.'orks Branch, 
'.Vashington, D. C., September, 193'^. 


1. Vi/ORK INCLUDED. —^The '.vork included in the following specifica¬ 
tion consists of making a complete topographical survey of the Federal 
Building site, named in the accompanying papers. 

2. SEaUENCE al© VERIFICATION OF '•VORK.—’.Vhen the plat of survey has 

BEEN COMPLETED AND CERTIFIED BY THE CITY ENGINEER OR OTHER AUTHORIZED 
CITY OFFICIAL AS SPECIFIED, THE CONTRACTOR SHALL IMMEDIATELY FORWARD 
ALL DATA AND THE LINEN TRACING (OR A BROWN POSITIVE PRINT OF THE TRAC¬ 
ING) TO THE Procurement Division, Public 'Vorks Branch, and notify that 
Division by wire of his action. A Government representative will sub¬ 
sequently be detailed to visit the site and, IN CONJUNCTION WITH THE 
contractor, to compare the survey with the actual conditions at the 
SITE. Any errors or omissions noted by the Government representative 

SHALL BE CORRECTED OR SUPPLIED BY THE CONTRACTOR. 

3. ASSISTANCE TO OFFICE REPRESE^^■ATIVE.— The contractor shall 

RENDER SUCH ASSISTANCE TO THE OFFICE REPRESENTATIVE AS IS NECESSARY 
TO allow A SATISFACTORY EXAMINATION OF THE SITE. 

4. PLuT AiND COLORS. —^The plat of the site must be made on tracing 
LINEN, 24-1/2 BY 37 INCHES, CUTTING SIZE, WITH BORDER LINE 3 /"^ ■'^CH 
INSIDE OF EACH EDGE. USE NO COLORS BUT'SLACK. PLACE NAME OF THE CITY 
and STATE IN THE LOWER RIGHT-HAND CORNER IN LETTERS 3 /^ ■'^CH HIGH. ALL 
FIGURES MUST BE BLACK AND OF SUCH SIZE AS TO INSURE LEGIBILITY ON BLUE 
PRINTS. The SURVEY SHALL BE DATED AND SIGNED BY THE CONTRACTOR. 

5 . SC/iLE. —Plats of sites whose greatest dimensions exceed 150 

FEET SHALL BE DRAWN TO A SCALE OF SIXTEEN FEET TO ONE INCH. nLL OTHER 
PLATS SHALL BE DRAWN TO A SCALE OF EIGHT FEET TO ONE INCH, EXCEPT THAT 
WHERE IT IS NECESSARY TO INCLUDE FEATURES NOT IMMEDIATELY ADJOINING 
THE SITE THE SCALE MAY BE REDUCED TO SIXTEEN FEET TO ONE INCH. ThE 
scale MUST BE NOTED ON THE PLAT. In COMPLYING WITH THE REQUIREMENTS 
OF PARAGRAPH 19 (Q) IT WILL NOT BE NECESSARY TO REDUCE THE SCALE OF PLAT. 

6 . VERIFY VEf'iDOR’S SURVEY. —rVHEN there is a Vendor’s survey attach¬ 
ed HERETO, ALL DATA INDICATED THEREON SHALL BE VERIFIED. If ANY DIS¬ 
CREPANCIES BETWEEN THE ACCOMPANYING PRINT OF THE VENDOR’S SURVEY AND 
THIS surveyor’s SURVEY ARE FOUND, THE AsSI STANT_01 RECTOR OF PROCURE¬ 
MENT, Public Works Branch, shall be immediately informed relative to 

THE NATURE OF SUCH DISCREPANCIES AND THE APPARENT CAUSE FOR THE SAME. 

This, however, must >iot delay the completion of the work called for 

BY THIS SPECIFICATION. 

7. SHO.' THE TRUE BEARINGS aND DISTANCES. —of the boundaries, measured 

HORIZONTALLY, WITH A STEEL TAPE, COUNTING ONLY CLEAR BUILDING SPACE, 
EXCLUSIVE OF ALL SIDEWALKS, ALLEYS, OR ANY OTHER DECREASE. NOTE THE 
ANGLES MEASURED WITH A TRANSIT, AMD THE CORNER MONUMENTS AMD THEIR 
REFERENCES TO BOUNDARIES AND TO OUTSIDE LANDMARKS, AND INDICATE THEM 
ON THE NEW PLAT OF THE SURVEY, WITH DESCRIPTION THEREOF. 

8. ^;0^!UlVlENTS.—E ach corner or change of direction in the boundaries 

OF THE SITE NOT ALREADY MARKED BY A IvlONUMEMT SET BY VENDOR MUST BE IN¬ 
DICATED BY A MONUMENT OF STONE OR CONCRETE 6 INCHES BY 6 INCHES BY 3 
FEET, PERMANENTLY SET, 30 AS NOT TO BE DISTURBED BY FROST OR ACCIDENT, 
WITH THE TOP OF THE MONUMENT FLUSH WITH THE SURFACE. SuCH MONUMENTS 
MUST BE SET AT THE EXACT CORNERS, WITH THE OUTSIDE FACES OF THE MONU¬ 
MENT AS SET COINCIDING PRECISELY WITH THE LOT LINES. SuCH MON¬ 
UMENTS MUST BE AS NEAR RECTANGULAR IN SECTION AS THE LOT LINES WILL 
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PERMIT. Measurements will be from that corner of the monument which 
IS set exactly in the true corner of the lot, 

9» If the lot corner is not accessible, the monument must be set 
INSIDE THE Government lot within five feet of the true corner, and be 

so SHOWN on the PLAT TOGETHER WITH THE EXACT DISTANCES AND BEARINGS 
FROM THE nearest CORNER OF SUCH MONUMENT TO THE TRUE LOT CORNER AND 
THE adjacent LOT LINES. 'VheRE BUILDINGS ON THE LAND PRECLUDE SUCH 
SETTING INSIDE THE GOVERNMENT LOT LINES, SUCH MONUMENT SHOULD BE SET 
IN THE LOT LINE PROJECTED AND BE SO NOTED ON THE PLAT. 

10. The survey plat must show the precise position and description 

OF EVERY MONUMENT SET BY VENDOR OR BY CONTRACTOR. 

11. LAiMDIWiRKS OR REFERENCES. —The exact locations of two of such 

CORNER MONUMENTS MUST BE INDICATED ON THE PLAT WITH REFERENCE TO EACH 
OTHER and to SOME PERMANENT LANDMARKS OR MONUMENTS LOCATED NEARBY, BUT 
ON DIFFERENT BEARINGS THAN THE LOT LINES AND FAR ENOUGH OUTSIDE THE LOT 
AS TO REMAIN UNDISTURBED BY THE CONSTRUCTION OF THE PROPOSED FEDERAL 

BUILDING. These references must be so completely made that said site 

MONUMENTS, IF LOST, COULD BE THEREBY RESTORED. ThE PLAT MUST SHOW 
THESE MONUMENTS AND OUTSIDE LANDMARKS, TOGETHER WITH THE MEASUREMENTS 
and bearings between the LATTER AND SAID REFERENCED CORNERS. 

12 . SURROUNDING PROPERTY. --Show as much as possible of the surround¬ 
ing PROPERTIES, BUT WITH AT LEAST ONE OF THE PRINCIPAL STREETS PLACED 
PARALLEL WITH THE EDGE OF THE SHEET, AND IF PRACTICABLE PLACE THE 
NORTHERLY SIDE OF THE SITE ON THE TOP OF THE SHEET. 

I3« POS IT ION.— Show the magnetic variation and refer all bearings 

TO TRUE NORTH, ALSO SHOW THE ANGLES AT ALL CORNERS AND AT ALL CHANGES 
IN DIRECTION OF LOT LINES, AND THE AREA OF SITE IN SQUARE FEET. 

14, BUILDINGS /JnD ENCRO.vCHMENTS. —Size and figured position (with 

REFERENCE TO THE LOT LiNEs) OF ALL BUILDINGS, AREAS, RETAINING WALLS, 
ETC., AND OF ALL OVERHANGING CORNICES, SIGNS, AWNINGS, OR OTHER EN¬ 
CROACHMENTS UPON THE SITE AND THE MATERIAL COMPOSING SUCH ENCROACHING 
STRUCTURES, ETC., AND BY WHAT AUTHOR ITY SUCH ENCROACHMENTS CONTINUE. 

If no such BUILDINGS OR ENCROACHMENTS, ETC., EXIST, SO STATE ON PLAT. 

15* Ol'i/f'JERS' NnfjES. --The names of owners of lands adjoining site. 

l6. CELLnRS, ETC. Size, figured position and elevation of bottom 
of all excavations, cellars, pits, vaults, old walls, etc., and, where 

NOW^nLLED^UP POSITION AND DIMENSIONS OF ALL FORMER EXCAVATIONS 

17* WELLS, ETC, Figured position of all wells, cisterns, cesspools, 

DITCHES, etc., with THEIR SIZE AND DEPTH, AND THE ELEVATION OF THE SUR¬ 
FACE OF Any water therein. 

I8. TREES. ^Trees(in their actual measured positions), noting 

FOR EACH THE KIND AND APPROXIMATE DIAMETER 4 FEET ABOVE GROUND, AND 
stating whether trees on site or on sidewalks ARE HEALTHY AND WORTH 
retaining? ALSO INDICATE APPROXIMATE SPREAD OF BRANCHES OF TREES. 
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19 . STREETS A^D ALLEYS.—(A) Give name and location of each 

STREET AND ALLEY ABUTTING ON SITE. If STREET NAMES HAVE BEEN CHANGED, 
GIVE FORMER NAME AS WELL AS PRESENT NAME. 

(B) Give figured width of each street and alley abuttin<3 oh 
SITE whether public OR PRIVATE AND OPEN OR TO BE OFFICIALLY 
OPENED. 

(C) State whether'streets and- alleys are paved or ncjt-^nd, 

IF PAVED, STATE MATERIALS USED AND THE CONDITION THEREOF. ’I/HERE 
MORE" THAN ONE K [ND OF PA V i NG EXISTS, INDICATE THE EXTENT OR -EACH 
KIND. t- _ - 

(D) Give the OrFIClJ^LLY" established. ELEV^TTOw© ^aUTTlHG 

ALLEYS- AT LOT CORNERS ADJACENT TO THE STREET OR STREETS, AT THE 
INSIDE CORNER AND AT AWY POiWT WtftKE (iRAne CHANGES EROM .A. UNI- 
F-ORM SLOPE. 

(E) If no elevations are officially established give existtmg 

ELEVATIONS AT EACH POINT WHERE OFFICIAL ALLEY ELEVATIONS ARE 
REQUIRED. 

(F) If GRADES OF ALLEYS ARE AT ESTABLISHED ELEVAT IONS,-SO "" ' 
STATEl IF NOT, GIVE IN ADDITION TO THE OFFICIAL ELEVATIONS THE,. 
EXISTING ELEVATIONS, NOTING WHICH GRADES ARE ESTABLI SHED .AND - 
VmiCH ARE ACTUAL, 

CG) Give the officially established elevation at center'0 F' ~^ 

EACH STREET UPON WHICH THE GOVERNMENT SITE IS SITUATED, AT A 
PO-INT one BLOCK EACH WAY FROM THEIR INTERSECTION. INDICATE BY . 

NOTE ’’EsTADLISHED ELEVATION AT CENTER OF STREET ONE BLOCK AWAy" 

WITH -arrow .SHOW>^aG DIRECTION. 

20 . SIDEWALKS AfC) CURBS.^—(A) give the officially established' ' 

ELEVATION FOR ABUTTING SIDEWALKS AT EACH CORNER ON THE LOT LINE, 

AT ANY intermediate ANGLES, AND AT ANY POINT WHERE GRADE CHANGES 
from a UNIFORM SLOPE* 

(B) Give the officially established elevation for top of 

STREET'CURBS AT POINTS OPPOSITE EACH LOT LINE EXTENDED TO CURBS; „ 
AT ANY INTERMEDIATE ANGLES,. AND AT ANY POINT WHERE GRADE CHANGES' ' 
FROM UUIFORM SLOPE. 

(C) ''ir SIDEWALKS AJShD CURBS fW PLACE ARE ESTABLISHED GRADE r--'‘' . 

SOr STATE and INDICATE THE GRADES; IF NOT AT ESTABLISHED GRADES,-- ---_ 

GIVE IN ADD-ITION TO THE OFFICIAL ELEVATION THE EX I ST I NG ELEVA¬ 
TION OF WALKS AMD CURBS AT ALL POINTS WHERE ESTABL I SHED ELEVATHDNS " • 

ARE REQUIRED, NOTING WHICH GRADES ARE ESTABLISHED AND WHICH ARE. 

ACTUAL ELEVATIONS. 

^D) If no walks or CURBS’iARE ijn place so state and give in ad¬ 
dition TO THE ESTABLISHED ELEVATIONS THE EXISTING ELEVATIONS OF THE 

GROUND AT ALL POINTS WHERE ESTABLISHED ELEVATIONS ARE REQUIRED, 

(E) Give officially established width for sidewalks and the 

ESTABLISHED DISTANCE FROM LOT LINE TO OUTSIDE OF CURB, ALSO ■fHE 
ACTUAL measured WIDTH AND LOCATION OF WALKS AND CURBS IN PLACE. 
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(F) Give officially established distance from top of curb 

TO BED OF GUTTER? ALSO THIS DISTANCE, ACTUAL MEASUREMENT, FOR 
CURBS IN PLACE, 

(G) The exact point where officially established elevations 
OCCUR must be plainly indicated on the plat by a large asterisk, 

THUS (#). 

(H) Note on plat the ^MTERIALS used for sidewalks and curbs 
and their condition. 

(I) Where elevations and widths of curbs, sidewalks, and 
elevations of alleys, etc., have not been officially established, 

CONFER WITH the CITY OFFICIALS AND HAVE SAME OFFICIALLY ESTAB¬ 
LISHED if POSSIBLE. Advise the city officials that it is contrary 
TO THE POLICY OF THE GOVERNMENT TO PLACE PERMANENT SIDEWALKS AND 
CURBS ADJACENT TO FEDERAL BUILDING SITES WHEN ELEVATIONS, GRADES, 
And widths of curbs and walks have not been officially ESTABLISHED, 
State on the plat what action the city officials propose to take. 

20 - 21. BUILDING LINE*~The officially established building line 

AND ITS RELATION TO THE STREET AND PROPERTY LINE. If NONE EXISTS, 
SO STATE ON SURVEY. 

22 . RAILROAD STATIONS. — Indicate the direction and note the 
distance to the RAILROAD STATIONS BY THE SHORTEST ROUTE OVER 
PUBLIC HIGHWAYS AND THE STREET ADJACENT TO GOVERNMENT SITE WHICH 
GIVES ACCESS TO SUCH ROUTE. 


23* TRACKS. —Railways (electric or otherwise) on the street or 
STREETS abutting THE SITE. 

24. PIPES, ETC. —^The location of any right of way, sewer, 

DITCH, conduit, GAS, STEAM, OR WATER PIPES, TRACKS, OR CABLES WHICH 
may BE UPON, UNDER, OR OVER THE SITE, TOGETHER WITH THEIR OWNER¬ 
SHIP AND THE TERMS OF THEIR RIGHTS, IF ANY, TO BE THERE. IF THERE 
IS NOTHING OF THIS CHARACTER AFFECTING THE SITE, SURVEYOR WILL SO 
STATE ON PLAT. 

25* POLES. —Poles (telephone, telegraph, lighting, or trolley), 

lamp POSTS, ETC., STATING TO WHOM EACH POLE BELONGS AND WHAT SER¬ 
VICES IT carries; giving location of nearest POLE BELONGING TO 
EACH TELEPHONE COMPANY IN THE CITY, IF NONE APPEARS WITHIN THE 
LIMITS OF THE SURVEY. 

-- .. ... ,v.— . .. 

26. '.VIRES. —Overhead wires, cables, etc.,’ and underground elec¬ 
tric OR OTHER conduits; IF NONE EXIST, SO STATE. 

27 . fVlAINS. —Location, size, and designation of all gas, water, 

AND HEATING MAINS, NOTING KIND OF GAS OR HEATj IF THERE ARE NO 
SUCH MAINS, SO STATE. 

28 . HYDRANTS. —Hydrants, manholes, and catch basins, indicating 

CONNECT IONS. 
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29* SE'iVEI^.—T he location, size, actua.l elevation of invert 
(inside of bottom) of SEVIER (SOTH STORM AND SANlTARv) TO V/H ICH THE 
Federal building connection must be made, the rate or fall, and 

DIRECTION OF FLOW OF ALL ADJACENT SEWERS= STATE ON SURVEY WHETHER 
USED EXCLUSIVELY FOR SANITARY V/ASTES OR ROOF WATER, OR BOTH, MATER¬ 
IAL OF WHICH EACH SEWER IS CONSTRUCTED, AND WHETHER EACH SEWER 

IS "public" or "private". 

V 

30 . If elevations of the sewers as above required are not ob¬ 
tainable DY actual measurements IN MANHOLES, EXCAVATIONS MUST BE 
made TO ACCERTMN THESE LEVELS. CONTRACTOR MUST OBTAIN ALL NEC¬ 
ESSARY PEr;MlTS FOR MAKING EXCAVATIONS AND MUST BE RESPONSIBLE FOR 
BACK FILLING, RFPAIRS TO PAVING, OR ANY OTHER DAMAGE, ETC. 

31 . LEVcLS-BE.JCHivV.RK.—A ll levels shall be from city datum 
and taken V'ITH a leveling instrument, a benchmark must BE estab¬ 
lished ON s:ME permanent object NOT EASILY TAMPERED WITH (aS A 
FIRE-PLUG, hydrant, FTC.,) IN A SUITABLE PLACE OUTSIDE OF BUT 
NEAR THE SITE AND NOTE SUCH BENCHMARK ON THE PLAT, TOGETHER WITH 
ITS ELEVATION AND DESCRIPTION. 

32 . COi'lTOUPiS.—O ver such portions of the site and of the 

ADJOINING 5 fEET WIDE STRIP OF THE SURROUNDING LANDS AS ARE NOT 
OCCUPIED BY BUILDINGS, LEVELS MUST BE TAKEN ON PARALLEL LINES 20 
FEET APART IN TWO DIRECTIONS, AND THE ELEVATIONS AT POINTS OF IN¬ 
TERSECTIONS, at CHANGES IN SLOPES AND BOTTOMS OF ALL EXCAVATIONS, 
ETC., MUST BE INDICATED ON THE PLAT, CONTOUR LINES OVER SAID AREAS 
MUST ALSO BE PLACED ON PLAT, FOR EACH DIFFERENCE IN ELEVATION OF 
ONE FOOT, AND THE ELEVATION OF EACH CONTOUR LINE INDICATED. 

33* Cl'Pi'' E iG P'JEER ’S CERT IFIC. iTE .—The plat, before being sub¬ 
mitted TO THE PROCUREI'ENT DIVISION, PUBLIC WoRKS BRANCH, MUST BEAR 
A PERSONALLY SIGNED CERTIFICATE FROM THE CITY ENGINEER OR OTHER 
DULY QUALIFIED AND AUTHORIZED CITY OFFICIAL (iF THERE BE NO CITY 
engineer), that the true STREET ND LOT LINES ARE PROPERLY SHOWN? 

AND THE OFFICIALLY ESTABLISHED GRADES OF CURBS, SIDEWALKS, AND SEWERS 
(and that THE MATERIALS USED IN THEIR CONSTRUCTION) ARE ALSO COR¬ 
RECTLY GIVEN. 


34 -.. iMOlE. —ALL DATA REQUIRED BY THE ABOVE SPECIFICATION MUST 
BE EITHER SHOWN OP. NOTED AS NOT EXISTING AND THE LOCATION, ETC., 
OF THE TEST PIT HEREI.NAFTER REFERRED TO MUST EE INDICATED ON THE 

plat. Surveys not in accordance with this specification in every 

DETAIL WILL NOT BE ACCEPTED. 


'ij* PHOTOQ^mPHS. —rl'VE TAKEN AMD FORWARD WITH REPORT AT LEAST 
TWO PHOTOGRAPHS, SIZE 6 X 10 INCHES, MOUNTED ON CLOTH, TAKEN FROM 
WIDELY SEPARATED AND WELL SELECTED POINTS, EACH MARKED ON THE PLAT 
BY « STAR? PHOTOGRAPHS TO SHOW THE SITE, ALL STREET FRONTAGE 
THEREOF, AND SOMETHING OF THE SUR.ROUND INGS. MaRK ON PHOTOGRAPHS 
THE name of the CITY AND THE DATE. 


Furnish the following 


information relative to service lines, etc. 


V 1 


36 . ’.VEIL .'ATE, 3.—The type, depth, etc., cf wells in use In the 

CINITY OF SITE, AND THE ELEVATION OF THE SURFACE OF WATER IN 


LRM 


4 


TOPOT.APfllCAL SU-Tv^C/ OF SITE 


same; .the quality of S'ich v/ell v/ater; '’'hether cistern water is 

USED FOR DRINKING OR DOMESTIC PUPPOvSES; A'lD THE SIZE AND TYPE OF 
CISTERN IN general USE. 

37. C0''!TEMftATE3 FACILITIES.— The probable date of installation 
and description of any PROPOSED IMPROVEMENTS, SEWERS, GAS, WATER, 

AND ELECTRIC SERVICE, ADJACENT TO THE SITE. 

3&. SEIVAGE DISPOSAL DRY 'VELLS.— Full data as to disposal of 
sanitary sewage and storm water; also water from supsoil drain, 

AND;WHETHER DRY WELLS ARE USED FOR EITHER SANITARY OR RAINWATER’ 
disposal purposes, and, if so, IF SUBSOIL IS SUFF ICI E^'TLY POROUS 
TO PROPERLY DRAIN THEM? IF DRY WELLS OR CESSPOOLS ARE IN GEMERAL 
USE, THE USUAL SIZE OF SAME, AND ALSO A DESCRIPTION OF THEIR CON¬ 
STRUCT ION. 

39. PRIVATE SE'.'VER (CUGTCDIAM OF SITE). —If the only available 

SUITABLE SEWER IS PRIVATE, THE CONTRACTOR WILL REQUEST THE 
CUSTODIAN OF THE SITE TO ASCERTAIN WHETHER THE OWNERS WILL PERMIT 

THE Government building to be connected to same without charge, 

AND IF not, lowest OBTAINABLE PRICE FOR (PREFERABLY) THE PERPETUAL 
USE OP SEWER SYSTEM OR ANNUAL CHARGE FOR SEWEP SERVICE AND REPORT 
THIS DIRECT TO THE PROCUREMENT DIVISION, PUBLIC iVORKS BRANCH. 

40. SHnRhvIG COST (CUSTODIAN OF SITE). —If no sewers are in 

EXISTENCE OR CONTEMPLATED, THE CONTRACTOR ’WILL REQUEST THE 
CUSTODIAN TC'AsCERTA'in AND REPORT TO THe-PR’OWPEJ.JTENT DIVISION, 

Public Works Branch, whether the municipality or responsible citizens 

ARE WILLING TO PROVIDE IN THE NE-'R FUTURE A SUITABLE GENERAL SEWER 

(combined sanitary and storm water) in the vicinity of THE Federal 

BUILDING SITE, AND GRANT THE GOVERNMENT THE RIGHT IN PERPETUITY TO 
connect with SUCH NEW SE'WPR (oR ANY SEWER SYSTEM WHICH MAy"‘bE THERE¬ 
AFTER SUBSTITUTED THEREFOR) IN CONCIDERAT lO’J OF THE PAV'ENT OP A 
reasonable LUMP-SUM CHARGE FOR SUCH PERPETUAL RIGHT. ThE NECESSARY 
data, size, ETC., RELATIVE TO SUCH PROPOSED SEWER, IF PROJECTED, 
SHOULD BE GIVEN. 

41. CITY REGULrtTlOllS. —a transcript op or printed copy of 

MUNICIPAL REGULATIONS IN REGARD TO SIDEWALK ANA' CURBS, WATER, 

PLUMBING AND DRAINAGE, ELECTRIC CODE, ETC. 

-'Pi. ■ / 


'.V.G. Reynolds, 

'tssisTANT Director of Procurement, 
Public 'Vof.ks Brancv:, 
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SPECIFICATION FOR SOIL INVESTIGATION OF SITE 


Treasury Department, 

Procurement Division, Public Works Branch, 
Washington, D.C., September, 1934. 


WORK INCLLDED. —^The work included in the following specifica¬ 
tion CONSISTS OF MAKING A COMPLETE SOIL INVESTIGATION OF THE FEDER.al 
BUILDING SITE, NAMED IN THE ACCOMPANYING PAPERS. 

43. The samples and report required under sotl investigation shall 

BE FORWARDED TO THE PROCUREMENT DIVISION, PUBLIC WORKS BRANCH, AT THE 

Same time that the plat of the survey is forwarded, as required in 

PARAGRAPH JHE TEST PIT SHALL BE DUG, SHORED AND COVERED, BUT SHALL 

NOT BE BACK FILLED UNTIL SO ORDERED, 

SOIL INVESTIGATiOM AND REPORT 


test pit. DIG ONE TEST PIT TO AN ELEVATION OF APPROXIMATELY 
I FEET BELOV/ THE APPROXIMATE ELEVATION OF THE CURB ON THE PRINCIPAL 
STREET OPPOSITE CENTER OF SITE (bUT NOT LESS THAN |0 FEET 8EL0W SUR¬ 
FACE OF THE EARTH), AND IN THE BOTTOM OF THE PIT MAKE A BORjNG WITH 
POST HOLE OR EARTH AUGER EXTENDING 5 FEET BELOW BOTTON' OF PIT. 

^''•COUNTERED, EXTEND PIT TO SOLID ROCK, RE- 
MOVE ALL THIN STRATA ENCOUNTERED, DRILL AT LEAST 2 FEET INTO SOLID 
ROCK WITHOUT ENCOUNTERING LAYERS OF EARTH. 

LOT^s ^ECTIOM. Locate the pit on such portion of the 

q?lF L! nn likely be occupied by the PROPOSED BUILDING. £XACT 

SIZE AND LOCATION OF PIT AND A SECTION THROUGH PIT SHOWING THE DIFFER- 
ENT strata encountered shall be SHCaN ON SURVEY OF SiTE. 

A<Nl< backfilling*—The ptTS are to be suBSTANTt/i i v 

a‘fLr“:^a^“’ backfilled «hen ordLeHy " s d V- 

L ?hE GLlRN«ENT'’'rrL'”''^'- “ HEPBESeLaT VE 

THE government, IN CONJUNCTION WITH THE CONTRACTOR. 

«?TnAT^ , EXPRESS PREPAID, SAMPLES OF THE VARIOUS 

S';:; ~ 

I tv THE PRESENCE OF TNF Pnv/c SAMPLES MUST BE TAKEN AND PACKED 

...«. ..i; » 
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ACCORDANCE WITH THE rOLLOWINO NUMERED PARAGRAPHS? (ONE COPY OF 
REPORT TO BE GIVEN TO OmCE REPRESENTATIVE AT TIME OF HiS VISIt). 

50 . DESCRIPTION OF SOIL. —Describe the thickness, consistency, 

CHARACTER AND SAFE BEARING VALUE OF THE VARIOUS STRATA OF SOIL 
encountered in THE PIT. 

5l» GROUNDWATER. —Elevation and amount of ground water encoun¬ 
tered, IF ANY, AND ITS PROBABLE VARIATION WITH THE SEASONS; THE 
EFFECT OF WATER ON THE SOIL, 

52 . HOCK, ETC. —The depth to rock shall be given, if known; 
also, the probability of encountering QUICKSAND, AND ITS EXTENT. 

Q. FROST. --If frost is a factor in foundation work in the 

LOCALITY OF THE BUILDING IN QUESTION, STATE AVERAGE DE^TH BELOW 
SURFACE OF GROUND TO WHICH INFLUENCE IS FELT. 

54 . FRESKETS, ETC.—If there is any body of water, or water 

COURSES, ADuACcNT TO THE SITE, STATE THE NORMAL MINIMUM AND MAX¬ 
IMUM ELEVATIONS OF THE WATER. /«LSO, IF SITE IS EXPOSED TO FRESHETS, 
the essential facts as to the PROBABLE CONDITIONS TO BE MET, JUDGING 
FROM LOCAL EXPERIENCE. 

55* WIK^R-J. RIGHTS. — If the property is underlaid with mines 

OR SUBJECT TO MINERAL RIGHTS, THE CONTRACTOR SHALL STATE WHETHER 
MINING operations ARE NOW GOING ON, OR IF OLD WORKINGS ARE LOCATED 
IN THE IMAIEDIATE VICINITY, AND SHALL FORWARD REPORT ON ELEVATION 
AND LOCATION OF TOP OF WORKINGS RELATIVE TO BENCHMARK USED FOR PLAT. 

56 . »»LK.,LI .—State if soil contains alkali in sufficient quan¬ 
tities TO affect concrete FOOTINGS AND GIVE THE APPROVED LOCAL 
METHOD OF GUARI^ING \GAINST SAME. 

57- BUILD1KG3. —Describe the largest masonry buildings in the 

VICINITY, THE TYPE OF FOOTINGS, ELEVATION OF BASEMENT FLOOR, THE 
UNIT PRESSURE EXERTED ON THE SOIL BY THESE BUILDINGS; DO THEY SHOW 
ANY SIGNS OF S£TTLE'‘ENT? /,HE BASEMENTS WATERPROOFED? Are THEY 
TROUBLED WITH DA'.PNESS OR SEEPAGE WATER AT ANY SEASON OF THE YEAR? 

5S* FO'JNDxTIChiS.— DescrI8E the most suitable type of foundations 

ISPREAD, PILE, ETC.) FOR A TWO STORY HEAVY MASONRY BUILDING. 

59» «»IX)ITIOiU»L IfH'FCRi'AiTION.— .\ny additional information which 

MAY affect the DESIGN OR PLACING OF THE FOUNDATIONS. 


'V.E. Reynolds, 

Assistant Director of Procurement, 
Public Works Branch. 
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tto MM^’to'l^tto** of *«>le!> a^l rtoolTs oonaldtostlan tool tiiooeh 

f'Mpo&t# b# In 4h# B#|{ativn. ^'nrticulajr nbtintloii la dir-Adft.a^ ****** 

JSiailflsi tad aiatonc* of Lt^^ tto 
bMu^ Mid dlatoa^ of outald. m.rtociT of tao oontor aSS^ta'^ 
to tbo aoMttlV of eortifloRtloa ^ tbo City , 

t2mt %hm ,toa •tx^ «4 lot linos nt *«U m 
< nd.a Of torta, aldtoalk, «d .Mtora to. corrotoV el'toT 



loanrsR, coi/msot 


Ur. J. CQlt>«r%«oA| 


Octob«r 16, 1934. 




Th# 9r%%oitie%Xi9R9 riroYtdA for ths •Inkli^ of a toot pit. 
Tou uro ixiforsMid t>aat aAdltlonsl ^Iti aad borings tbsll bo aodo whin 
tho -l^ts dltelotod by tho first Mt Indicr-tot ftort' or lmre*tl|^-tioiio 
art iffarrantod. TTAdor tho pro««nt enorgoncy it It conoldtrod ettential 
that fruffieiont and cosploto dots rolatlro to tbo tmbmirfaot ooadltlono 
bo «;i.tii!iitt<»d flrat ro*^rt. In c**®* thort is njty vrobablllty 

of oorulltlont dlfforln^f froa tbeso dloolosed ly tbo first t«ft pit bo- 
ing found in ot or '^rtloao of tho lito, tho Inrootlgatlon tiionld bo 
cofitlnaod until eoa*>loto Inforaotion bat boon obtolnod n*>on ohich tho 
fcu^xiiticn (iuii bo 'OHtod vrltii aovornnco t}>at no ortontiTO chaa^os 

i*iXI bif r.f.ccoea 2 y oftoi' tho building is imdor contract. %<m c<wiclotion 
of your i:;rorti^tloii, bnddrill tho pit. 

Snoelol oes^haoit it alto nloeod on tho noeot^lty of obtain¬ 
ing coEploto tmd acc vrato Inforaaation rosordlag variation of j^rovoid 
valor Gondltiont during difforent ooatont and daring oxcoptlonallyvot 

yoaro. 


Tn connoCvlon with this oorrsy it is !<} -osaibla to follow 
tho cj*to!aaiy Tjrocoduro of providing oturra^/'lng inttrcsoats It it iiw 
tsadod for /oa to ootain tho aatietoneo of a surrayor who wHi r'xovido 
tho QOCotoftTy inttrtimonta. It it cwnoldorad tlvo followlad^ lint of in- 
ttA«a*ati constituto tao minl^iiom rsqulrod} 

1 Lovoliag *^aziait 

1 -’.‘rrollng ftod 
1 Stool ?apt 
P. nriRtb Bobo 

’^'rlor to obtalnlivr harro on hand comor 

nonoaonts <5nd c^MrTy fonranS your ljrro«tl/mtton to such a ’Xklnt t at 
tho attittruM;# to bo hlrod will b« r«(p»lrod for tiia leant riotslble 
alniiass. Tn th* ovwRt thoro nro no mirvfyors ’x>t8f^toiag O'qwlpniont in 
tho Imodlmto vicinity of th^i town In which t*M» e»iroop Ir being nado, 
you art diraetod to oM^iln tnch arfllftftncc froi» ncarosi loc'.tion aTall- 
ablo. In Hilch oonnActJon it it rurgootPd that yof. eontaot r^tty togi* 
Highway i^iffinoor* or Imllway -uginaartT ^ *phoT»w. 

Ton aro diroctod to conduct, co—c^/orato 'ind nttltt la tho 
onouiag mrlc of ^^iiking tho wurvsy to th# and sll sincotsar^' data 
rocoirod In tho nroparatlon of t. w plot bo a«»«ablod witiicut delay. 

In tho event It It laipoteible, or dooGuiKl Inadvltablo, to 
obtain tho torvlcot of a mrrppor and hi* oouiptaoat, y?ya aro diroetod 
to rent tho nacottary oqiulpnent and hire rich aiilttianeo ae you find 
nooaooiOT* 


Tho Ibllewinf aatoriaXt which aro being tupnllcd in oon- 
noetioa with thto turvoy, art to bo ratalnod for uto on" tubtoouont 
aotignaontei 


1 30« T S^iuoro 
1 S'* 460 triaaglo 



T^b lackt 


1 2 H ronoil 
1 3 H Ponoll 
1 4 K Ptaoil 
1 frator 
1 Art Otac 
X Areht. ^ftlt 





J, Colbcrtflo&y 
^%ob#r 16, l<)34. 


maim, ccmmo, mrrr. 


TT^wn 9t this atti/Qwnent fontard Tslat addr«»t«d m 

rol^i THvl«l<m, Public !¥anoh, Tciml ^nr^vm*#, 

n C., Attention li<^errltln« Prwrlnoor. Before l«?iylnr ih* 
» ■ %» gfttoi Iff aid ftirt4«e r JLnotiiictlon^ 


‘'ttentloa t« 41reet<»'9 to certain nerejpre^hii of tho attached 
«v>«etflcntion which ware written ta b# aw^iiMbla ware thl« nfurrorr End* 
wdnr contract. Xnnonnoh ns ytm are n r«pras«itatiTO of thlo office, 
PaxMi**r^ 2 and 43* cororla^ "Bofjiumco and rcrlflcatlon of woitc", aad 
Pai'vTTr^ h 4?, •3iuri-i» can) nay b« disrei^rdod. 


“Pho sxoonss Incurrod In nlaein^ nonenentt, roforrod to in 
Pnrs^cronh 9, nn wall ns di^^rlac of tost pltf, ato., shonld bo Itoalsod 
In yonr rs^rt. 


Ton arc «Ritf4>rl»od to eiJoad n total enonont not orjoeodln' 
oas fifty tlollorti ( 0 I 6 O.OO) to locnts and obtain noslotanoo la 

n^luc t/Uo aorvoj, for obt^ialac and sottlat Monumeuts, for obt 49 tlniar 
photogro'^s wid for Irbcr la coaaoctlon with toil Involl/^tlon. In 
tho matter of the airs of n sarvo/or with Instraasatt, rwsynent iiot to 
oxcood ir.oaty dolliu's (l£ 0 . 00 ) por day, to coTor ')orsonal ssrwioo and 
rant of InstntMmts, to bo incltxdad in tim iOrocoin^ is authcrJsed. 

?hibnlt roucaor ocoomvnnlod with recolpts oowsriar thoso 
oxpsmdttures, oiMrgsable to tho iip'^ro'^^rlntlon ^Faaresney Construction 
of PttblU liuildlaKO, Act Jano 1<), lf)S4.« 

Yoiir aciiial travollnir orronsot ineorrod Ir eoerplylnc with 
IttstTOCtlone, Inelndln^ tho cost of t/rasrrltlag yotir toports and 
$9.00 'i^or distn in llao of eubslstimca, will bo ^ald free; tha a-'^’^’^rlntlon 
"Oscaml Ixpemtss of ’^ibllo Ihilldinrs* Prectirsmant Dlwleloii, (lto*> 

inbursnbla SearrOTcy Construction funds), 

Ta the wrsnt that this tm-rrl is siado by sntestobila, rslio- 
bnrssBioat for trwvol or^ensas will bo wade on a aUesrs bosls at 'nnm 
vldod in 7r«val Pofulstlons dated febn»«r 3 r 9, 193P, aasedad Varch B 4 , 

1933, and Psra^wph Ooromnsat ’^Yp.toI Pwfulstlons an-rowad Jana, 

ajy 30, 1034. 


Mrc this office deto of ;«mr orriWBl nt eita of mirway and 
la your ra*«rt iflra tha axpict auhbar of days. Including ^.turdays, 3cav> 
daya, and holidays, ro<{ulrad to eoEr>lata tua invaati^tioa sad surwiy. 
Tour aitantlon is ctalleu to tiia fact tliat this surrey should baar ytror 
fixture and be In strict conr'llcnco with the details of these Instroo- 
tiaaa. 


J^y dlroetlon of tha ?*acr<*t«ay8 

HaspaotfuUy, 

CC zor Dial itigt #9 
Sarny 

laaittant l^roctcr of Proonronaat. 

LHiW CA OlVJl 








DSIVER, COLO. "IHT. 




The land to be conveyed to the United States (cleax 
building space) exclusive of all sidewalks» etc.) is de¬ 
scribed as follows: 


/ UJtt 




<c ^ 


« 


Lying and being in the City of Denver, 

County of Denver, State of Colorado; be¬ 
ginning at a point in the westerly sxde 
of Evans Street (also known as Cherokee 
street) distant southwaurdly one hundred 
sixty-six (166) feet from the intersec¬ 
tion of the southerly side of Colfax Ave¬ 
nue and the westerly side of ijhrans 3treet 
(also known as Cherokee Street) being a 
point in the southerly side of a sixteen 
(16) foot public alley bounding the .^re¬ 
sent mint site on the south; running thence 
j.n a southwardly direction along the wes¬ 
terly side of Evans Street (also known as 
Cherokee Street) a distance of eighty (80) 
feet to a point; thence in a westwardly 
direction a distance of one hundred fifty 
(150) feet to a point in the easterlysdide 
of a public alley bounding tae land on the 
west; thence in a northwardly direction a- 
long the easterly side of said public alley 
a distance of eighty (80) feet to a point in 
the southerly side of the sixteen (16) foot 
.,ublic alley bounding the present M nt site 
on the south; thence in an eastwardly direc¬ 
tion along the southerly side of the last 
mentioned ublic alley a distance of one hun¬ 
dred fifty (150) feet to the point or place 
of beginning; be-ng all of Lots ^7 and 38 and 
the north 30.875 feet of Lot No. 36 in Block 
10, Evans and Elbert’s Subdivision of Flock 10 
in Evans Addition and Block 10 in Hitter’s first 
Addition; together with all iraproverients thereon. 


Denver Publishing Company, 

By: M. 3. Riblett, President. 
1713 "elton Street, 

Denver, Colorado. 

October 16, 193' 
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DENVER, COLO. MINT. 



The land to be conveyed to the United States (clear 
building space, exclusive of all sidewalks, etc.) is de¬ 
scribed as follows: 


Lying and being in the City of Denver, 

County of Denver, State of Colorado; be¬ 
ginning at a point in the westerly side 
of Evans Street (also known as Cherokee 
Street) distant southwardly one hundred 
sixty-six (166) feet from the intersec¬ 
tion of the southerly side of Colfax Ave¬ 
nue and the westerly side of Evans Street 
(also known as Cherokee Street) being a 
point in the southerly side of a sixteen 
(16) foot public alley bounding the pre¬ 
sent mint site on the south; rxmning thence 
in a southwardly direction along the wes¬ 
terly side of Evans Street (also known as 
Cherokee Street) a distance of eighty (80) 
feet to a point; thence in a westwardly 
direction a distance of one hundred fifty 
(150) feet to a point in the easterlyraide 
of a public alley boxmding the land on the 
west; thence in a northwardly direction a- 
long the easterly side of said public alley 
a distance of eighty (80) feet to a point in 
the southerly side of the sixteen (16) foot 
public alley bounding the present Mint site 
on the south; thence in an eastwardly direc¬ 
tion along the southerly side of the last 
mentioned public alley a distance of one hun¬ 
dred fifty (150) feet to the point or place 
of beginning; being all of Lots 37 and 38 and 
the north 20.875 feet of Lot No. 36 in Block 
10, Evans and Elbert*s Subdivision of Block 10 
in Evans Addition and Block 10 in Witter’s first 
Addition; together with all improvements thereon. 


Denver Publishing Company, 

By: M. S. Riblett, President. 
1712 Welton Street, 

Denver, Colorado. 

October 16, 1934 
DM:IB 
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6« 1934* 


Hr* Mr* OolbRrtMB* 
COMtractiflB TaigllMMTt 
PMt Oftiem, 

Cedar Citor* Utah* 


Sirs 


You are directed to visit lADgBQ&tf ColO*» to make a 

topographical survey of the Post Office site, prepare a plat, obtain 
photographs and make a soil! investigation and report; all of which 
shall be submitted in strict accordance with the specifications, inso^ 
far as they apply, two copies of v^hich are attached, every item of 
which shall receive consideration even though the response be in the 
negative® Particular attention is directed to the necessity for giving 
the bearings and dist ances of the lot lines, the bearing and distances 
of outside references of two corner monuments and to the necessity of 
certification by the City Engineer or similar official, that the true 
street and lot lines as well as the officially established grades of 
curbs, sidewalks and sewers are correctly given® 

The specifications provide for the sinking of a test p-t® 

You are informed that additional pits and borings shall be made when 
the data disclosed by the first pit indicates further investigations 
are warranted® Under the present emergency it is considered essential 
that sufficient and complete data relative to the subsurface conditions 
be submitted v/ith the first report® In case there is any probability 
of conditions differing from those disclosed by the first test pit 
being found in other portions of the site, the"^ investigation should 
be continued until complete information has been obtained upon which 
the foundation design can be based with assurance that no extensive 
changes will be necessary after the building is under contract® Upon 
completion of your investigation backfill the pit. 

Special emphasis is also placed on the necessity of obtain¬ 
ing complete and accurate information regarding variation of ground 
water conditions during different seasons and during exceptionally wet 
years® 






Ur« Wm. J» Culbertson> 
September 6» X934* 
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LQHGMOST, OOLO., P. 0. 


In connection tvith this survey it is inpossible to follow the 
custonary procedure of providing surveying instrumentso. It is intended 
for you to obtain the assistance of a surveyor who 

neceLary instruments. It is considered the foilov/ing list o. _nstiu 
ments constitute the mlninun required: 


1 Leveling Transit 
1 Leveling Hod 

1 Steel Tape 

2 Plumb 3obs 


Prior to obtaining such assistance, have on hand corner 
monuments and carry foiT/ard your investigation to such a point that 
the assistance to bo hired will be required for the least possible 
minimum. In the event there are no surveyors possessing equipment 
in the immediate vicinity of the tov-n in vrh'ch the survey is being 
made, you are directed to obtain such assistance from nearest location 
available, in v/hich connection it Is suggested that you contact City 
Engineers, Ilighrmy Engineers or Railv/ay Engineers, by 'phone. 

You are directed to conduct, co-operate and assist in the en¬ 
suing work of making the survey to the end that all necessary data 
required in the preparation of the plat be assembled v/ithout delay. 

In the event it is impossible, or deemed inadvisable, to 
obta'n the services of a surveyor and his equipment, you are directed 
to rent the necessary equipment and hire such assistance as you find 
necessary. 

The following materials which are being supplied in connection 
with this survey, are to be retained for use on subsequent assignments: 


1 30” T Square 
1 8” 45° triangle 

1 12" 60° triangle 
1 Roll tracing cloth 
1 Bottle ink 
Thumb tacks 


1 2 K Pencil 
1 3 II Pencil 
1 4 H Pencil 
1 Eraser 
1 Art Gum 
1 Archt. Scale 


Upon completion of this assignment forv;ard plat addressed as 
follows: Procurement Division, Pxiblic V/orks Branch, Federal Warehouse, 
V.ashington, D. C., attention Supervising Engineer. Before leaving the 
site advise this office, by wire, and await further instructions. 


Attention is directed to certain paragraphs of the attached 
’specification which were vn^ltten to be applicable were this survey made 
under contract. Inasmuch as you are a representative of this office. 
Paragraphs 2 and 45, covering "Sequence and verification of XTOrk", and 
Paragraph 47, "Shoring and Backfilling" may be disregarded. 









6, Xl)34* ‘ 
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oou),, F. 0. 


The expense Incurred in placing monuments, referred to in 

digging of test pits, etc., should be itemized 

in your report. 

.Jr “'•f to spend a total amount not exceeding one 

Mkl^rthiri ($150.00) to locate and obtain assistance in 

^Otofrnnh^ Survey, for obtaining and setting monuments, for obtaining 
photographs and for labor in connection with soil investigation. In 
the matter of the hire of a surveyor with instruments, pa>^ent not to 
exceed twenty dollars ($20.00) per day, to cover personal' service and 
rent of instruments, to be included in the foregoing, is authorized. 

Submit voucher accompanied with receipts covering these ex¬ 
penditures, chargeable to the appropriation, "ISnaireeafly Oexuitimction 
of jfubllc Bsdldli^, Act JTuno 19, 1934*. 

Your actual traveling expenses incurred in complying with 
these instructions including the cost of typewriting your reports and 
$0.00 per diem in lieu of subsistence, will be paid from the appro- 

General Expenses of Public Buildings, Procurement DivLion, 
1960 . (fiaiiianirsablo iSaiergencar Gonstructloa FQnda). • 

In the event that this travel is made by automobile, reim- 
bursement for travel expenses will be made on a mileage basis as pro- 

Replations dated February 8, 1932, amended March 24, 
SO^^ISm! Government Travel Regulations approved January 

^ ^ ITire this office date of your arrival at site of survey and 

number of days, including Saturday's, 
Sundays, and holidays, required to complete this investigation and 
survey. Your attention is called to the fact that this survey should 
bear your signature and be In strict compliance with the details of 
these instructions. 


By direction of the Secretary^ 


Respectfully, 


Assistant Director for Public lYorks. 
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LONGMONT, COLO., P. 0. 

The land to be conveyed to the United States (clear building 

space, exclusive of all sidewalks, etc.,) is described as follows: 

« 

Lying and being in the City of Longmont, Cotmty of Boulder, 

State of Colorado; beginning at a point being the intersection 
of the southerly side of Fifty Avenue with the westerly side 
of Kimbark Street; running thence in a southwardly direction 
along the westerly side of Kimbark Street a distance of fifty 
(50) feet to a poini* being the northeasterly corner of lands 
now or formerly of Isle Ware; thence in a westwardly direction 
along the northerly boundary of said lands nor or formerly of 
Isle Ware a distance of one hundred twenty-five (135) feet to 
a point in the easterly side of a twenty (20) foot alley bound¬ 
ing the site on the west, being also the northwesterly corner 
of the aforementioned lands non or formerly of Isle Ware; thence 
in a northwardly direction along the easterly side of said 
twenty ^20) foot public alley a distance of fifty (50) feet to 
a point in the southerly side of Fifth Avenue; thence in an east- 
wardly direction along the southerly side of Fifth Avenue;a<.dis-»'=‘ 
tance of^one hundred twenty-five (125) feet to the point or place 
of beginning; being all of Lots Nos. 21 and 22, in Block 51 of 
the City of Longmont, Colorado; together with all improvements 
thereon, 

Dobbins and Hull Realty Company, Agent, 

Longmont, Colorado, 


Lying and being in the City of Longmont, County of Boulder, 

State of Colorado; beginning at a point in the westerly side 
of Kimbark Street distant southwardly fifty (50) feet from the 
intersection of the southerly side of Fifth Avenue with the 
westerly side of Kimbark Street, being also the southeasterly 
corner of lands nor or formerly of George Hall; running thence 
in a southwardly direction along the westerly side of Kimbark 
Street a distance of one hvindred (lOO) feet to a point; thence 
in a westwardly direction a distance of one hundred twenty—five 
(135) feet to a point in the easterly side of a twenty (20) 
foot public alley bounding the site on the west; thence in a north¬ 
wardly direction along the easterly side of said twenty (20) foot 
public alley a distance of one hundred (100) feet to a point beine 
the southwesterly corner of the aforementioned lands noi^ or for- 
merly of George Hall; thence in an eastwardly direction along the 
southerly boundary of said lands now or formerly of George Hall a 
distance of one hundred twenty-five (125) feet to the point or 
place of beginning; being all of Lots Nos. 23, 24, 25, and 26, 
in Block 51 of the City of Longmont, Colorado; together with all 
improvements thereon. 


Nickell Brothers, Agents, 
for Isle Ware 
and L. W. Newby, 

33lJ Main Street, 
Longmont, Colorado, 

September 4, 1934. 
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f CLASS OF SERVICE DESIRED’ 


L 


DOMESTIC 

CABLE 

TELEGRAM 


FULL RATE 


DAYLEHER 


DEFERRED 


NIGHT 

MESSAGE 

X 

NIGHT 

LETTEr 


NIGHT 

LETTER 


SHIP ^ 

RADIOGRAM 



Patrons should check class of service 
desired; otiierwise message will be 
transmitted as a full-rate ^ 
\ communication, f 


WESTERN 

UNION 


R. B. WHITE 

PRKSIDCNT 


NEWCOMB CARLTON 
CHAIRMAN or THE BOARD 


J. C. WILLEVER 

FIRST VICE-PRESIDENT 


Stni the following menage, subject to the terms on bacl^ hereof^ which are hereby agreed to 


UNITED STATES MINT 
DENVER COLORADO 
NOVEMBER 23 1934 



CHECK V 

ACCT'G INFMN. 


TIME FILED 


CONFIRMATION 

SUPERVISING ENGINEER 
PROCUREMENT DIVISION 
PUBLIC WORKS BRANCH 
FEDERAL WAREHOUSE 
WASHINGTON D C 

REFERENCE DENVER COLORADO MINT SITE SURVEY AND REPORT stop ASSIGNMENT 
COMPLETED REPORT AND PLAT MAILED TONIGHT 


CULBERTSON CONSTRUCTION ENGINEER 
COLLECT , • 

officHl business 

GOVERNMENT RATE 



WESTERN UNION GUT ORDERS ARE APPROPRIATE GUTS FOR ALL OCCASIONS. 

























ALL MESSAGES TAKEN BY THIS COMPANY ARE SUBJECT TO THE FOLLOWING TERMS: 

unrep^ted rate^fa^c^irgcd In^addiUon ^^^nloffl^othfflvrisoTndieffp^^^'-t to the originating office for comparison. For this 

thereof It If the sender of the message and*this compan follmw ^ “ ““ ’^“"P^ated message and paid for as such, in consideration 

peated-message rate beyond the sum of five°hund*red^o?hM^*noVfor deliirery, or for^non-delivery, of any message received for transmission at the unre- 

lion^n‘?hA'iT‘'iw*'® repeated-message rate beyond the sum of five^thou^SS)SL^^«JX« .11^^"®“/'®“'!?“ o’" non-delivety, of any message received, for 

lion m^the working of l>nes; nor for errors in cipher or obLure messages. spectally valued; nor in any case for delays arising from unavoidable interrup- 

caused by the negligence of its servants or othei^i^*!^beyond*the^m*^of*<iv^^f?<Mf iP tranmission or delivery, or for the non-delivery, of any message, whether 

anrt m.writing by the sender thereof ITthe tfme the me^^ amount each message is deemed to be valu^, unlew a^eatcr 

and an additional charge equal to one-tenth of one perclm of the Snt repeated-message rate is paid or agreed to bfpa^d. 

5 . 0 . 1 - company is hereby made the agent of tS Lnder wi?h^u^ iiJfhuw thousand dollars. ^ * 

Us destmation. ^ ^ liability, to forward this message over the lines of any other company when necessary to reach 

and witliinonemijeof suc^^fficeln oiiierc?tiw*or of S.OOO population or less 

sSnSl “aigcta “ conr^l for hlm’CSch'dSlS S" ”^™bKiS. “»• 

IS filed with^the company for transmission. statutory penalties in any case where the claim is not presented in writing within sixty days after the message 

presumed, subje^ to rebuttaf byprompt and correct transmission and delivery thereof shall be 
in addition\o all the foregoing t^rms? messages according to their classes, as enumerated Bfelow, shall apply to messages in each of such respective classes 

9. No.n.p..y«=o,aocon.p...is.ucho,izod.ovu„.ho,or.uo,n.. THE WESTERN UNION TELEGRAPH COMPANY 

INCORPORATED 

R, B. WHITE, President 


TELEGRAMS 

A full-rate expedited service. 

NIGHT MESSAGES 

Accepted up to 2:00 a.m. at reduced rates to be sent durihg the night and dcliv- 
crea not earner than the mormng of the ensuing business day 

Night Messages may at the option of the Telegraph Company be mailed at des¬ 
tination to the addressees, and the Company shall be deemed to liave discharced 
Its obliption in such cases with respect to delivery by mailing such night messages 
at destination, postage prepaid. 

DAY LETTERS 

A deferred day 8er^dce at ratp lower than the standard telegram rates as fol- 

2nrflf.fr i night letter rate for the transmitsion 

or one-fifth of the imtial rates for each additional 10 words 

SPECIAL TERMS APPLYING TO DAY LETTERS: 

In further consideraUon of the reduced rate for this special Day Letter service 
the follov\nng special terms in addition to those enumerated above are hereby 
agreed to: 

A. Day letters may be forw-arded by the Telegraph Company as a deferred 
service and the transmission and delivery of such Day Letters is. in all respects 
subordinate to the priority of transmission and deUvery of regular telegrams, 

B. This Day Letter is received subject to the express understanding and agree¬ 
ment that the Company does not undertake that a Day Letter shall be delivered 
on the day of its date absolutely, and at all events; but that the Company's obliga¬ 
tion in this respect is subject to the condirion that there shall remain sufficient 
time for the transmission and delivery of such Day Letter on the day of its date 
during regular office hours, subject to the priority of the transmission of regular 
telegrams under the conditions named above. 


GLASSES OF SERVICE 


NIGHT LETTERS 

driivery on the morning of the ensuing business 
frJ lower than standard night message rates, as follows: The stan^ 

f words sh^all be charged for the transmission of .SO w'ords 

fJ^r’^ch adfliUrn?no°S 

' SPECIAL TERl^IS APPLYING TO NIGHT LETTERS: 

consideration of the reduced rates for this spedal Night Letter serv- 
agre^ ter special terms in addition to those enumerated above arc hereby 

Telegraph Company be mailed at dcsti- 
Company shall be deemed to have discharced 

at dSjfonl pS^TrepSdf 

FULL RATE CABLES 

An expedited service throughout. Code language permitted. 

• % 

DEFERRED HALF-RATE CABLES 

Half-rate m^ges are subject to being deferred in favor of full rate messages for 
not exceeding 24 hours. Must be written in plain language. 

CABLE NIGHT LETTERS 

An overnight service for plain language communications, at one-third t’lc full 
rate, orl^. Minimum of 25 words charged for. Subject to delivery at the conven¬ 
ience of the Company within 24 hours. convcii- 

SHIP RADIOGRAMS 










Btandard Form No. 1034a 
Form approved by 
Comptroller OeDoral tJ. 8. 
Joae IS, 1926 
(Revised August, 1930) 


U. S .... 

Appropriation: 


Public Voucher for Purchases, and Services other than Personal 

DENVEEj COLORADO I HOV_. ^ 1934 

(Qive plM date) 

Office of Supervising Architect _ 


N« _ 


(Voucher prepared 

TREASURY DEPARTMENT 


(Department, Bureau, or Establishment) 

•’EMERGENCY CONSTRUCTION OF PUBLIC BUILDING 


aCT of JUNE 19, 1934". 


THE UNITED STATES, Dr., 


(PayM) 


PAID BY 


(For OS8 of Paying Offleo) 


Address 


CREST HOTELj DENVER, COLQRA^ 


Payees Acci, No- 


Payee must NOT 
use this space 


EipeiuU- 

tur« 

Symbol 


No. and Date 


Date of Delivery 

is 3 ir“ 


Nov. 23 


^n7er"Coix)rado fiBnr- pojSUKvey- i^^sit-TEisr 

Activity...-. .- 

AMOUNT 


11/23 


ARTICLES OR SERVICES 

(Enter description. Item Number of Contract or General Supply 
Schedule, and other Information deemed nece s s ary) 

Terms_% Discount Cash. ..days 


STENOGRAPHIC WRK ON 
SURVEY & SOIL REPORT 





QUAN¬ 

TITY 


flee Letter 
934, File: FW-SE 


UNIT PRICE 


Cost 


Par 


'V 


Dollars 


U . 50 


Cts. 


Payee must 
NOT use this 
column 


NOTATIONS 


(This owtificats xiot namnd when a like oertifieate ie made by on attached bill or bffle) 

1 certify that the aboro bill b correct and just, and \ 

that payment therefor has NOT been receired. 


TOTAL, 


"Payee . 


j 


Per... 

TiUe. 


(Additional statements by Department, Bureau, 
or Establishment, if deemed necessary) 

/ / I 


(Accounting Clsssificstion^ 


(Payee must NOT use this space) 
Diferences:_-_ 


Account verified; correct for,.^ 

(Signatme or initiaU) , - 


,11.(10 


I certify that the above articles were received in good condition, after due inspection, acceptance, and delivery prior to payment as required by law, or the services p^ormed 
as stated; that they were procured under the contract numbered above or the urmumbered contract attached hereto, or that they procured without written contract, in open 

market, and with or with9Ut advertising, under the circumstances stat^ in No.of “Method of or Absence of Advcitisuig’* shown on reverse hereof, and were necessary 

for the public service; and that the prices charged are just and reasonable and in accordance with the agreement. 


"fApproved for 


(Memorandum—Do not sign) 


\ 




gia jv - 


Paid by 

Check No.dated 

t on__ 

_i. 

_ * Payee. 



SfnS as tETSpsdty in which ha”si^. auarsppesr.' Foraxsiuple: "Joha Doe Company, per John 1 

the approrma 

officer wiU sign in the blsak epscc dciow apjmovcu . . 



, for $. 


{ 


on Treasurer of the United States 
in favor of payee named above. 


(MemoranduER^-Do not sign) 


2—14161s 

























































































































METHOD OF OR ABSENCE OF ADVERTISING 

(Section 3709 of the Kevised Statutes) 

1. After advertising in newspapers. 

2. (a) After advertising by circular letters sent to_dealers. 

(h) And by notices posted in public places. 

(If notices were not posted in addition to advertising by circular letters sent to dealers, explanation of such omission must bo made. The 
notation on the certificate on the face of the voucher must be “2 (a) (5)” or *‘2 depending: on whether or not notices were posted.) 

3. Without advertising, under an exigencybf the’servico which existed prior to the order and would not admit of the delay incident 
to advertising. 

4. Without advertising in accordance with___ 

5. Without advertising, it being impracticable to secure competition because of... 


(Here state circumstances under which the securing of competition was impracticable) 

Note. —The above form “Method of or Absence of Advertising^' is to be used when purchases are made or services secured under 
proper authority without written a^eement in any form. In case of a written agreement (formal contract, proposal and acceptance, 
or less formal agreement) Standard Form No. 1036 (Revised) should be used for abstracting the method of or absence of advertising and 
award of contract. (See General Regulations No. 51, Supplement No. 6, General Accounting Office, August 20, 1930.) 10—1751 
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Denver^ Colorado 
Noveinber 23 ^ 1934 


Procurement Division 
Public Works Branch 
Federal Warehouse 
Viashington^ D. C* 

Gentlement 

I have this day received payment in full evi¬ 
denced by signed Govenanent Voucher in the amount of 
$11.60 for Stenographic work on Survey & Soil Beport* 


Hespe ctfully^ 



jyEilY'm, COLORADO I. I!:T 

SURVEY OF SITE 


TREASURY DEPARU'E^T, Procurement 
O iVISION? Public Works Branch? .’ash- 
INGTON? D. C., October 15. >9 54 


SPECIFICATION FOR SURVEY OF SITE 


GENERAL RERU IREf-iSENTS 


The survey shall be made in accordance with the accompanying 
SPECIFICATIONS FOR TOPOGRAPHICAL SURVEY AND SOIL INVESTIGATION OF 
SITE FOR FEDERAL BUILDINGS dated September? I934-, and the descrip¬ 
tion of the property? or Vendor’s survey? hereto attached. 

TIViE TO COf^^PLETE.~THE time to complete the plat of survey, dig 
the test pit and complete the soil report shall be ten (IO) calen¬ 
dar days from the date of receipt of notice to proceed, and the 
TIME TO complete THE REMAINDER OF THE CONTRACT SHALL BE FIVE (5) 
calendar DAYS AFTER THE RECEIPT OF NOTICE TO BACKFILL THE TEST 
PIT. 


EIGHT HOUR LAW. —^'.■Vork under this contract will be subject to the 
STIPULATIONS OF THE EIGHT HOUR Law OF JUNE I9> 1912. 

LIQUIDATED DAMAGES. —The United States shall be entitled to the 

FIXED SUM OF FOR EACH CALENDAR DAY’s DELAY IN THE COMPLETION 

OF THE WORK, EXCEPT THAT IF THE AMOUNT OF THE ACCEPTED BID IS LESS 
THAN ^500.00» the PROVISION FOR LIQUIDATED DAMAGES SHALL NOT APPLY. 

CCDE PRACTICE. —Attention is directed to the attached copy of 
Executive Order No. 6646, dated March 14, 193'^y requiring compliance 

WITH APPLICABLE CODES OF FAIR COMPETITION OR AGREEMENTS WITH THE 

President under the National Industrial Recovery Act. 


t • 

W. E. REYNOLDS? 

Assistant Director of Procurement? 
Public "^orks Branch, 


D.M. 
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SPECIFICATION FOR TOPOGRAPHICAL SURVEY OF SITE 


Treasury Department, 

Procurement Division, Public 'Vorks Branch, 
'.Vashington, D. C., September, 193^* 


1. WORK INCLUDED. —^The '.^ork included in the following specifica¬ 
tion consists of making a complete topographical survey of the Federal 
Building site, named in the accompanying papers. 

2. SEQUENCE .\[\ID VERIFICATION OF WCRK.— V/hen the plat of survey has 

BEEN COMPLETED AND CERTIFIED BY THE CITY ENGINEER OR OTHER AUTHORIZED 
CITY OFFICIAL AS SPECIFIED, THE CONTRACTOR SHALL IMMEDIATELY FORWARD 
ALL DATA AND THE LINEN TRACING (oR A BROWN POSITIVE PRINT OF THE TRAC¬ 
ING) TO THE Procurement Division, Public 'Vorks Branch, and notify that 
Division by wire of his action. A Government representative will sub¬ 
sequently be detailed to visit the site and, in conjunction with the 
contractor, to compare the survey with the actual conditions at the 
SITE. Any errors or omissions noted by the Government representative 

SHALL BE CORRECTED OR SUPPLIED BY THE CONTRACTOR. 

3. ASSISTANCE TO OFFICE REPRESENTATIVE.— The contractor shall 

RENDER SUCH ASSISTANCE TO THE OFFICE REPRESENTATIVE AS IS NECESSARY 
TO ALLOW A SATISFACTORY EXAMINATION OF THE SITE. 

4. PLaT m1\D COLORS. —^The plat of the site must be made on tracing 
LINEN, 24-1/2 BY 37 inches, CUTTING SIZE, WITH BORDER LINE 3/^ >NCH 
INSIDE OF EACH EDGE. USE NO COLORS BUT SLACK. PLACE NAME OF THE CITY 
and state in the lower right-hand CORNER IN LETTERS 3A- INCH HIGH. AlL 
FIGURES MUST BE BLACK AND OF SUCH SIZE AS TO INSURE LEGIBILITY ON BLUE 
PRINTS. The survey shall be dated and signed by the CONTRACTOR. 

5 . SC/iLE. —Plats of sites whose greatest dimensions exceed 150 

FEET SHALL BE DRAWN TO A SCALE OF SIXTEEN FEET TO ONE INCH. nLL OTHER 
PLATS SHALL BE DRAWN TO A SCALE OF EIGHT FEET TO ONE INCH, EXCEPT THAT 
WHERE IT IS NECESSARY TO INCLUDE FEATURES NOT IMMEDIATELY ADJOINING 
THE SITE THE SCALE MAY BE REDUCED TO SIXTEEN FEET TO ONE INCH. ThE 
SCALE MUST BE NOTED ON THE PLAT. In COMPLYING WITH THE REQUIREMENTS 
OF PARAGRAPH 19 (G) IT WILL NOT BE NECESSARY TO REDUCE THE SCALE OF PLAT. 

6. VERIFY VEI'DOR'S SURVEY. —tVHEN there is a Vendor’s survey attach¬ 
ed HERETO, ALL DATA INDICATED THEREON SHALL BE VERIFIED. If ANY DIS¬ 
CREPANCIES BETWEEN THE ACCOMPANYING PRINT OF THE VENDOR’S SURVEY AND 
THIS SURVEYOR'S SURVEY ARE FOUND, THE ASSISTANT DIRECTOR OF PROCURE¬ 
MENT, Public Works Branch, shall be immediately informed relative to 

THE NATURE OF SUCH DISCREPANCIES AND THE APPARENT CAUSE FOR THE SAME. 

This, however, must jniot delay the completion of the work called for 
BY THIS SPECIFICATION. 

7 . oHO. THE TRUE BEAR!'\!GS AND DISTAi'\ICES.— of the boundaries, measured 

HORIZONTALLY, WITH A STEEL TAPE, COUNTING ONLY CLEAR BUILDING SPACE, 
EXCLUSIVE OF ALL SIDEWALKS, ALLEYS, OR ANY OTHER DECREASE. NOTE THE 
ANGLES MEASURED WITH A TRANSIT, AND THE CORNER MONUMENTS AMD THEIR 
REFERENCES TO BOUNDARIES AND TO OUTSIDE LANDMARKS, AMD INDICATE THEM 
ON THE NEW PLAT OF THE SURVEY, WITH DESCRIPTION THEREOF. 

8. MONUiv£i\rrs. Each corner or change of direction in the boundaries 

OF THE site not ALREADY MARKED BY A MONUMENT SET BY VENDOR MUST BE IN¬ 
DICATED BY A MONUMENT OF STONE OR CONCRETE 6 INCHES BY 6 INCHES BY 3 
FEET, PERMANENTLY SET, 90 As NOT TO BE DISTURBED BY FROST OR ACCIDENT, 
WITH THE TOP OF THE MONUMENT FLUSH WITH THE SURFACE. SuCH MONUMENTS 
MUST BE SET AT THE EXACT CORNERS, WITH THE OUTSIDE FACES OF THE MONU¬ 
MENT AS SET COINCIDING PRECISELY WITH THE LOT LINES. SuCH MON¬ 
UMENTS MUST BE AS NEAR RECTANGULAR IN SECTION AS THE LOT LINES WILL 
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TOPOGRnPHICnL SURVEY OF SITE 


PERMIT. Measurements will be from that corner of the monument which 

IS SET EXACTLY IN THE TRUE CORNER OF THE LOT. 

9 , If THE LOT CORNER IS NOT ACCESSIBLE, THE MONUMENT MUST BE SET 

INSIDE THE Government lot within five feet of the true corner, and be 
so SHOWN on the PLAT TOGETHER WITH THE EXACT DISTANCES AND BEARINGS 
FROM THE nearest CORNER OF SUCH MONUMENT TO THE TRUE LOT CORNER AND 
THE ADJACENT LOT LINES. *VheRE BUILDINGS ON THE LAND PRECLUDE SUCH 
SETTING INSIDE THE GOVERNMENT LOT LINES, SUCH MONUMENT SHOULD BE SET 
IN THE LOT LINE PROJECTED AND BE SO NOTED ON THE PLAT. 

10. The survey plat must show the precise position and description 

OF EVERY MONUMENT SET BY VENDOR OR BY C-ONTRACTOR. 

11. LANDMitaRKS or references.— The exact locations of two of such 

CORNER MONUMENTS MUST BE INDICATED ON THE PLAT WITH REFERENCE TO EACH 
other and to some permanent LANDMARKS OR MONUMENTS LOCATED NEARBY, BUT 
ON DIFFERENT BEARINGS THAN THE LOT LINES AND FAR ENOUGH OUTSIDE THE LOT 
AS TO REMAIN UNDISTURBED BY THE CONSTRUCTION OF THE PROPOSED FEDERAL 

BUILDING. These ref-erences must be so completely made that said site 

MONUMENTS, IF LOST, COULD BE THEREBY RESTORED. ThE PLAT MUST SHOW 
THESE MONUMENTS AND OUTSIDE LANDMARKS, TOGETHER WITH THE MEASUREMENTS 
AND BEARINGS BETWEEN THE LATTER AND SAID REFERENCED CORNERS. 

12. SURROU^OING PROPERTY.— Show as much as possible of the surround¬ 
ing PROPERTIES, BUT WITH AT LEAST ONE OF THE PRINCIPAL STREETS PLACED 
PARALLEL WITH THE EDGE OF THE SHEET, AND IF PRACTI CABLE PLACE THE 
northerly SIDE OF THE SITE ON THE TOP OF THE SHEET. 

13 . POSITIQ'J. —Show the magnetic variation and refer all bearings 

TO TRUE NORTH. ALSO SHOW THE ANGLES AT ALL CORNERS AND AT ALL CHANGES 
IN DIRECTION OF LOT LINES, AND THE AREA OF SITE IN SQUARE FEET. 

14. BUILDINGS hhD ENCROACHMENTS.—S 1 ze and figured position (with 

REFERENCE TO THE LOT LINEs) OF ALL BUILDINGS, AREAS, RETAINING WALLS, 
ETC., AND OF ALL OVERHANGING CORNICES, SIGNS, AWNINGS, OR OTHER EN¬ 
CROACHMENTS UPON THE, SITE AND THE MATERIAL COMPOSING SUCH ENCROACHING 
STRUCTURES, ETC., AND BY WHAT AUTHORITY SUCH ENCROACHMENTS CONTINUE. 

If NO SUCH BUILDINGS CR ENCROACHMENTS, ETC., EXIST, SO STATE ON PLAT. 

15 . OVili'lERS' NAMES.— The names of owners of lands adjoining site. 

16 . CELLnRS, ETC.— Size, figured position and elevation of bottom 
of all excavations, CELLARS, PITS, VAULTS, OLD WALLS, ETC., AND, WHERE 
POSSIBLE, THE FIGURED POSITION AND DIMENSIONS OF ALL FORMER EXCAVATIONS 
NOW FILLED UP. 

17 . WELLS, ETC.— Figured position of all wells, cisterns, cesspools, 

DITCHES, etc., with THEIR SIZE AND DEPTH, AND THE ELEVATION OF THE SUR¬ 
FACE OF any WATER THEREIN. 

18 . TREES. —Trees(in their actual measured positions), noting 

FOR each the kind AND APPROXIMATE DIAMETER 4 FEET ABOVE GROUND, AND 
STATING WHETHER TREES ON SITE OR ON SIDEWALKS ARE HEALTHY AND WORTH 
retaining? also indicate approximate SPREAD OF BF^ANCHES.OF TREES. 


-y- 
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19 . STREETS AND ALLEYS.—(A) Give name and location of each 

STREET AND ALLEY ABUTTING ON SITE. If STREET NAMES HAVE BEEN CHANGED, 
GIVE FORMER NAME AS WELL AS PRESENT NAME. 

(B) Give figured width of each street and alley abutting on 
SITE whether public OR PRIVATE AND OPEN OR TO BE OFFICIALLY 
OPENED. 

(C) State whether streets and- alleys are paved or not-ju\id> 
if paved, state materials USED AND THE CONDITION THEREOF. '.'iIhET^E 
more- than ONE KIND OF PAVING EXISTS, INDICATE THE EXTENT OR -EACH 
KIND. 

(D) Give the officlalut-ebtablisheb elev-at -*'<>*' arxiytthg 
ALLEY.S AT lot CORNERS ADJACENT TO THE STREET OR STREETS, AT THE 
I NS IDE CORNER AND AT awV p 04MT WiftKt (SRAIXE onAHtaES EBON! .A UNI¬ 
FORM SLORE. 

(E) If no ELEVATIONS ARE OFFICIALLY ESTABLISHED GIVE EXISTTNG 
ELEVATIONS AT EACH POINT WHERE OFFICIAL ALLEY ELEVATIONS ARE 
REQUIRED. 

(F) If GRADES OF ALLEYS ARE AT ESTABLISHED ELEVATIONS, -SO *•' 
STATE; If NOT, GIVE IN ADDITION TO THE OFFICIAL ELEVATIONS THE_ 
EXISTING elevations, NOTING WHICH GRADES ARE ESTABLI SHED .AND - 
WHICH ARE ACTUAL. 

CG) Give the officially established elevation at center-of' ^ 

EACH STREET UPON WHICH THE GOVERNMENT SITE IS SITUATED, AT A — ■ 

P04NT ONE BLOCK EACH WAY FROM THEIR INTERSECTION. INDICATE BY 
NOTE ’’EsTADLISHED ELEVATION AT CENTER OF STREET ONE BLOCK AWAy” 

WITH ARROW .SHOW>.-\lG DIRECTION. 

20. SLDE'.VALKS Ai® CURBS.—(A) give the officially established ' 

ELEVATION FOR /BUTTING SIDEWALKS AT EACH CORNER ON THE LOT LINE, 

AT ANY INTERMEDIATE ANGLES, AND AT ANY POINT WHERE GRADE CHANGES 
FROM A UNIFORM SLOPE. 

( 3 ) Give the officially established elevation for top of 

STREET OURBS AT POINTS OPPOSITE EACH LOT LINE EXTENDED TO CURBS; .... 
AT ANY INTERMEDIATE ANGLES,. AND AT ANY POINT WHERE GRADE CHANGES' ' - 

- FROW UNIFORM SEDPE. ' , __ 

(C) -ir SIDEWALKS AfiD CURBS fV PLACE ARE ESTABLISHED GRADER’- - . 

SO- STATE and INDICATE THE GRADES; IF NOT AT ESTABLISHED GRADES^-- • -_ 

'give IN ADD-ITION to the official ELEVATION THE EX I ST ING .ELEVA¬ 
TION OF WALKS AMD CURBS AT ALL POINTS WHERE ESTABLISHED ELEVATHONS ' ■ 
ARE REQUIRED, NOTING WHICH GRADES ARE ESTABLISHED AND WHICH ARE. 

ACTUAL ELEVATIONS. 

(D) If NO WALKS OR CURBS ARE IN PLACE SO STATE AND gIvE IN AD¬ 
DITION TO THE ESTABLISHED ELEVATIONS THE EXISTING ELEVATIONS OF THE 
GROUND AT ALL POINTS WHERE ESTABLISHED ELEVATIONS ARE REQUIRED. 

(E) Give officially established width for sidewalks and the 

ESTABLISHED DISTANCE FROM LOT LINE TO OUTSIDE OF CURB, ALSO fHE 
ACTUAL MEASURED WIDTH AND LOCATION OF VMLKS AND CURBS IN PLACE. 
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TOPOGf^APHlCAL SURVEY OF SITE 


(F) Give officially established distamce from top of curb 

TO BED OF gutter; ALSO THIS DISTANCE, ACTUAL MEASUREMENT, FOR 
CURBS IN PLACE. 

(G) The EXACT POINt where officially established ELEVATIONS 
OCCUR MUST BE PLAINLY INDICATED ON THE PLAT BY A LARGE ASTERISK, 

THUS (#). 

(H) Note on plat the materials used for sidewalks and curbs 

AND THEIR CONDITION. 

(l) Where elevations and widths of curbs, sidewalks, and 

ELEVATIONS OF ALLEYS, ETC., HAVE NOT BEEN OFFICIALLY ESTABLISHED, 
CONFER WITH THE CITY OFFICIALS AND HAVE SAME OFFICIALLY ESTAB¬ 
LISHED IF POSSIBLE. Advise the city officials that it is contrary 

TO THE POLICY OF THE GOVERNMENT TO PLACE PERMANENT SIDEWALKS AND 
CURBS ADJACENT TO FEDERAL BUILDING SITES WHEN ELEVATIONS, GRADES, 

•“ AW WTDTHS OF'CURBS AND'WAL‘KS’ HAVE NOT BEEN'OFF I C I ALLY ESTABL‘lSHE-DTr*— 
- STATE.-ON THE- PLAT WHAT- AOTION THE CITY OFF4CLALS PROPOSE TO-TAKE. 

20- 21. BUILDING LINE. —The officially established building line 
and its relation to the street and property line. If none exists, 
so STATE on SURVEY. 

22. RAILROAD STATIONS. — Indicate the direction and note the 
distance to the railroad stations by the shortest route over 
public highways and the street adjacent to Government site which 
gives access to such route. 


23 . TRACKS. —Railways (electric or otherwise) on- the street or 
STREETS abutting THE SITE. 

24. PIPES, ETC. —^The location of any right of way, sewer, 

DITCH, conduit, GAS, STEAM, OR WATER PIPES, TRACKS, OR CABLES WHICH 
may be upon, under, or OVER THE SITE, TOGETHER WITH THEIR OWNER¬ 
SHIP AND THE TERMS OF THEIR RIGHTS, IF ANY, TO BE THERE. If THERE 
IS NOTHING OF THIS CHARACTER AFFECTING THE SITE, SURVEYOR WILL SO 
STATE ON PLAT. 

25» POLES. —Poles (telephone, telegraph, lighting, or trolley), 

LAMP POSTS, ETC., STATING TO WHOM EACH POLE BELONGS AND WHAT SER¬ 
VICES IT carries; GIVING LOCATION OF NEAREST POLE BELONGING TO 
- eACH* <fEtEPHOTJE COMPANY I'N THE "'CFTY, IF NONE' A-PPEARS WITH-IN -THE - " — 

LIMI.T.S OF TH-E*SURVEY.. . - . , . 

26 . I'VIRES. —Overhead wires, cables, etc., and underground elec¬ 
tric OR other conduits; IF none EXIST, so state. 

27 . f\/IAINS. —Location, size, and designation of all gas, water, 

AND heating mains, NOTING KIND OF GAS OR HEAT; IF THERE ARE NO 
such MAINS, SO STATE. 

28 . HYDRANTS. —Hydrants, manholes, and catch basins, indicating 

connect IONS. 
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T0PC3RAPHICAL SURVEY OF SITE 


29 . SE’-rEHS. —^The loc.'tiov, size, actual elevation of invert 
(inside of bottov.) of sewer (both storm and sanitary) to which the 
Federal building connection must be made, the rate of fall, and 

DIRECTION OF FLOW OF ALL ADJACENT SEVi'ERS; STATE ON SURVEY ‘VHETF’ER 
USED EXCLUSIVELY FCR SANITARY WASTES OR ROOF WATER, OR BOTHj MATER¬ 
IAL OF WHICH EACH SEWER IS CONSTRUCTEDJ AND WHETHER EACH SEWER 

IS “public" or "priv'.te". 


30 . If elevations of the sewers as above required are not 03 - 

TAI^!A 8 LE EY ACTUAL MEASUREMENTS IN MANHOLES, EXCAVATIONS MUST BE 
MADE TO ASCERtmn THESE LEVELS. CONTRACTOR MUST OBTAIN ALL NEC¬ 
ESSARY PERMITS FOR MAKING EXCAVATIONS AND MUST BE RESPONSIBLE FOR 
BACK FILLING, REPAIRS TO PAVING, OR ANY OTHER DAMAGE, ETC. 


31 * i-EvcLS-oE JCHi.iiRK. — .'.ll levels shall be from city datum 
And taken with a leveling instrument. A benchmark must be estab¬ 
lished ON SOME PERNUtNZNT OBJECT NOT EASILY TAMPERED WITH (as A 
FIRE-PLUG, hydrant, ETC.,) IN A SUITABLE PLACE OUTSIDE OF BUT 
near the site a .D NOTE SUCH BENCHr'ARK ON THE PLAT, TOGETHER WITH 
ITS ELEVATION AND DESCRIPTION. 


32 . CC.'.TOoi^S.—O ver such portions of the site and of the 

-ADJOINING 5 feet wide STRIP CF THE SURROUNDING LANDS AS ARE NOT 
OCCUPIED BY BUILDINGS, LEVELS MUST BE TAKEN ON PARALLEL LINES 20 
FEET APART IN TWO DIP.ECTIONS, AND THE ELEVATIONS AT POINTS OF IN¬ 
TERSECTIONS, at CHANGES IN SLOPES AND BOTTOMS OF ALL EXCAVATIONS, 
ETC., LrjST BE INDICATED CN THE PLAT, CONTOUR LINES OVER SAID AREAS 
VUST ALSO i>E PL/.CED ON PLAT, FOR EACH DIFFERENCE IN ELEVATION OF 
ONE FOOT, AMD THE ELEVATION OF EACH CONTOUR LINE INDICATED. 

33* CIPi E.GIriLER’S CERT IFIC. .TE .—The plat, before being sub¬ 
mitted TO THE FF.OCUREVENT DIVISION, PUBLIC IVORKS SRANCH, MUST BEAR 
A PERSONALLY SIGNED CERTIFICATE FROM THE CITY ENGINEER OR OTHER 
DULY OUALIFIED AND AUTHORIZED CITY OFFICIAL (iF THERE BE NC CITY 
ENGINEER/, THAT THE TRUE STREET AND LOT LINES ARE PROPERLY SHOWNJ 
AND THE OFFICIALLY ESTABLISHED GRADES OF CURBS, SIDEWALKS, AMD SEWERS 

U'KD THAT THE MATERIALS USED IN THEIR CONSTRUCTION) ARE ALSO COR¬ 
RECTLY GIVEN. 


data required by the above specification must 

3t EITHER SHOWN OR NOTED AS NOT EXISTING AND THE LOCATION, ETC., 

OF THE TEST PIT HEREINAFTER REFERRED TO MUST EE INDICATED ON THE 

plat. Surveys not in accordance with this specification in every 

DETAIL WILL NOT BE ACCEPTED. 

P^'TOGI^iPhs.—M've taken and forward with report at least 

■VIB-LY^^Fo'^-I-Fn X 10 INCHES, MOUNTED ON CLOTH, TAKEN FROM 

3^- POINTS, each MRKED ON THE PLAT 

?Hp^nJ M ® S^f^EET FRONTAGE 

Of the surroundings. Mark on photographs 

THE N/<.,IE OF THE CITY mND THE DATE. 

Furnish the following informatiok relative to service lines, etc. 

“TER.—The type, depth, etc., of wells in use In the 

IviNiTY of site, and THE ELEVATION OF THE SURFACE OF 17ATER IN 


r' 
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TOPOa'.APf-ICAL SUiT/r/ OK SITE 


same; the quality of such well water; -'HETHER cistern water is 

USED FOR DRINKING OR DOMESTIC PUPPDSES; A'lD THE SIZE AND TY=E OF 
CISTERN IN general USE. 

37* COMTEMf'LATE) FACILITIES. —The probable date of installation 

AND description OF ANY PROPOSED IMPROVEMEMTS 5 SEWERS, GAS, WATER, 
and electric service, adjacent TO THE SITE. 

38 . SEIVAGE DISPOSAL DRY 'VELLS. —Full data as to disposal of 
sanitary sewage and STORM WATERj ALSO WATER FROM SUBSOIL TRAIN, 
and whether dry WELLS ARE USED FOR EITHER SANITARY OR RAInTWATER 
DISPOSAL PURPOSES, AND, IF SO, IF SUBSOIL IS SUFFICIENTLY POROUS 
TO PROPERLY DRAIN THEM? IF DRY WELLS OR CESSPOOLS'ARE IN GENERAL 
USE, THE USUAL SIZE OF SAME, AND ALSO A DESCRIPTION OF THEIR CON¬ 
STRUCT ION. 


39» PPIVaTE SE7(/EH (CUSTODIAfi OF SITE). — If the only available 

SUITABLE SEWER IS PRIVATE, THE CONTRACTOR WILL REQUEST THE 
CUSTODIAN OF THE SITE TO ASCERTAIN WHETHER THE GWNHRS WILL PERMIT 

THE Government building to be connected to same without charge, 
and If not, lowest obtainable price for (preferably) the perpetual 
use of sewer system or annual charge for sewer service and report 
THIS direct to the PROCUREMENT DIVISION, PUBLIC VVoRKS BRANCH. 

40. bMrtRliviG GOST (CUSTODIAN OF SITE). — If no sewers are in 

EXISTENCE OR CONTEMPLATED, THE CONTRACTOR WILL REQUEST THE 
CUSTODIAN TO ASCERTAIN AND REPORT TO THE PROCUREMENT DIVISION, 

Public Works bRAMCH, whether the municipality or responsible citizens 
are willing TC provide in THE NEAR FUTURE A SUITABLE GENERAL SEWER 
(combined sanitary And storm water) in the vicinity of the Federal 
BUILDING SITE, AND GRANT THE GOVERNMENT THE RIGHT IN PERPETUITY TO 
CONNECT V;ITH SUCH NEVi SEWER (oR ANY SEWER SYSTEM WHICH MAY BE THERE¬ 
AFTER SUBSTITUTED THEREFOR) IN CONSIDERATION Oi^ THE PAYMENT OF A 
reasonable lump-sum charge FOR SUCH PERPETUAL RIGHT. The NECESSARY 
Dr,TA, SIZE, ETC., RELATIVE TO SUCH PROPOSED SEWER, IF PROJECTED, 
SHOULD BE GIVEN. 

H-l. CITY REuULrtTiu;!S.~-a transcf^ipt of or printed copy of 

MUNICIPAL regulations IN REGARD TO SIDEWALK AND CURBS, WATER, 

PLUMBING AND DRAINAGE, ELECTRIC CODE, ETC. 


rV.C. Reynolds, 

Assistant Director of Procurement, 
Public 'Vorks Branch. 
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SOIL INVESTIG/MION OF SITE 


ACCORDANCE WITH THE FOLLOWING NUMBERED PARAGRAPHS? (ONE COPY OF 
REPORT TO BE GIVEN TO OFFICE REPRESENTATIVE AT TIME OF HlS VISIt). 

50 . DESCRIPTION OF SOIL. —Describe the thickness, consistency, 

CHARACTER AND SAFE BEARING VALUE OF THE VARIOUS STRATA OF SOIL 
ENCOUNTERED IN THE PIT. 


51 • GROUND W.»TER.-— ElevatI ON and amount of ground water encoun¬ 
tered, IF ANY, AND ITS PROBABLE VARIATION WITH THE SEASONS? THE 
EFFECT OF WATER ON THE SOIL, 


52 . ROCK, ETC.— The depth to rock shall be given, if known? 
ALSO, the probability OF ENCOUNTERING QUICKSAND, AND ITS EXTENT. 


53 • FROST. —If frost is a factor 

LOCALITY OF THE BUILDING IN QUESTION 
SURFACE OF GROUND TO WHICH INFLUENCE 


IN FOUNDATION WORK IN THE 
STATE AVERAGE DEPTH BELOW 
IS FELT. 


;)4, FRESKETS, ETC,-- If there is any body of water, or water 

COURSES, ADJACENT TO THE SITE, STATE THE NORMAL MINIMUM AND MAX¬ 
IMUM elevations of the water. Also, if site is exposed to freshets, 

THE essential FACTS AS TO THE PROBABLE CONDITIONS TO BE MET, JUDGING 
FROM LOCAL EXPERIENCE. 

55* MINFRAL RIGHTS.— If the property is underlaid with mines 

OR SUBJECT TO MINERAL RIGHTS, THE CONTRACTOR SHALL STATE WHETHER 
MINING OPERATIONS ARE NOW GOING ON, OR IF OLD WORKINGS ARE LOCATED 
IN THE IMMEDIATE VICINITY, AND SHALL FORWARD REPORT ON ELEVATION 
AND LOCATION OF TOP OF WORKINGS RELATIVE TO BENCHMARK USED FOR PLAT. 


56 . .vLKaLI.—S tate if soil contains alkali in sufficient quan¬ 
tities TO affect concrete FOOTINGS AND GIVE THE APPROVED LOCAL 
METHOD OF GUARDING AGAINST SAME. 


57- BUILDINGS. Describe the largest masonry buildings in the 

VICINITY, THE TYPE OF FOOTINGS, ELEVATION OF BASEMENT FLOOR, THE 

LXFRTED on the SOIL BY THESE BUILDINGS? DO THEY SHOW 
NY SIGNS OF SETTLE'^ENT? /»RE BASEMENTS WATERPROOFED? ,'.RE THEY 
TROUBLED WITH DAMPNESS OR SEEPAGE WATER AT ANY SEASON OF THE YEAR? 


FOUNDATIONS. —^Describe 
(spread, pile, etc.) for a TWO 


THE MOST suitable TYPE OF FOUNDATIONS 
STORY HEAVY MASONRY BUILDING. 


59 . -ODITI ON-tL INFORMATI O^J . —. ^n y 

MAY AFFECT THE DESIGN OR PLACING OF 


additional INFORMATION WHICH 
the FOUNDATIONS. 


VV.E. Reynolds, 

.Assistant Director of Procurement, 
Public Works Branch, 


SPECIFICATION FOR SOIL INVESTIGATIai OF SITE 


Treasury Department, 

Procurement Division, Public V’iORKS Branch, 
Washington, D.C., September, 1 934. 

42. WORK INCLUDED. —The work included in the following specifica¬ 
tion consists of making a complete soil investigation of the FEDER.al 

BUILDING SITE, NAMED IN THE ACCOMPANYING PAPERS. 

43. The samples and report required under soil investigation shall 
BE forwarded to THE PROCUREMENT DIVISION, PUBLIC WORKS BRANCH, AT THE 
SAME TIME THAT THE PLAT OF THE SURVEY IS FORWARDED, AS REQUIRED IN 
PARAGRAPH 2. THE TEST PIT SHALL BE DUG, SHORED AND COVERED, BUT SHALL 
NOT BE BACK FILLED UNTIL SO ORDERED. 

SOIL INVESTIGATION AND REPORT 


44, TEST PIT.-- DIG one test pit to an elevation of approximately 

10 FEET BELOW THE APPROXIMATE ELEVATION OF THE CURB ON THE PRINCIPAL 
STREET OPPOSITE CENTER OF SITE (bUT NOT LESS THAN |C FEET BELOW SUR¬ 
FACE OF THE earth), AND IN THE BOTTOM OF THE PIT MAKE A BORING WITH 
POST HOLE OR EARTH AUGER EXTENDING 5 FEET BELOW BOTTOM OF PIT. 

45. ROCK. —|F ROCK IS ENCOUNTERED, EXTEND PIT TO SOLID ROCK, RE¬ 
MOVE ALL THIN STRATA ENCOUNTERED, DRILL AT LEAST 2 FEET INTO SOLID 
ROCK WITHOUT ENCOUNTERING LAYERS OF EARTH. 

4-6. LOCATION AMD SECTION. —Locate the pit on such portion of the 

LOT AS WILL LEAST LIKELY BE OCCUPIED BY THE PROPOSED BUILDING. EXACT 
SIZE AND LOCATION OF PIT AND A SECTION THROUGH PIT SHOWING THE DIFFER¬ 
ENT STRATA ENCOUNTERED SHALL BE SHOWN ON SURVEY OF SITE. 

47. SHORING AND BACKFILLING. —The pits are to be substantially 

SHORED AND COVERED, AND MUST BE BACKFILLED V/HEN ORDERED BY THIS DIV¬ 
ISION, AFTER THE REPORT SHALL HAVE BEEN VERIFIED BY A REPRESENTATIVE 
OF THE government, IN CONJUNCTION WITH THE CONTRACTOR. 

48. SAMPLES. —Forward, express prepaid, samples of the various 

STRATA OF SOIL OR ROCK ENCOUNTERED IN THE PIT, IN HERMETICALLY SEALED 
CANS (glass jars NOT BEING ACCEPTABLE) OF AT LEAST ONE QUART CAPACITY 

EACH. Each sample can shall be marked for identification, showing 
AT WHAT elevation SAMPLE WAS TAKEN, TOGETHER WITH THE NAME OF THE 
CITY IN WHICH THE SITE IS LOCATED. SAMPLES MUST BE TAKEN AND PACKED 
IN THE PRESENCE OF THE GOVERNMENT REPRESENTATIVE OR THE CUSTODIAN OF 
THE SITE, AND LABELS MUST BE INITIALED BY HIM. 

49. REPORT. Upon the features set forth below, submit a report 

IN TRIPLICATE (TYPEWRITTEN ON PAPER 8 X |0-|/2 INCHES), ARRANGED IN 
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standard Form No. 1058a 
Fobh approved bt 
COHPTBOLLBB QeNERAL U. S. 
August 2i, 1928 


United States of America 


T- 238858 


PEP AR™ENT ^ ?if rS^"L°^«°«h°- FlelxL 

» (Department or J^t^HsEment and Bureau or Service) {SfiVirdLCG 

Public 

or^une li?. If 


•riation chargeable) 
(Issubog ^ce) 


GOVERN^ENT^BILL 19.-34 


MEMORANDUM COPY 

by the. 


from . 


- t . n i c t lun.. Eng li Mi .e.g-. 

' (Ckmsignor) 

—.-.the public property hereinafter described, 


- 

in apparent good order and condition (contents and value unknown), to be forwarded subject to conditions stated on the reverse hereof. 


from.. 


-to ...jij 


•estinltion) 


-De iwer -j-i 

by the said company and connecting lines, there to be delivered in like good order and condition to 

iPutolitfr-^?<«4ea--B3Pan«fer--j^4eFal--4»ag« l a ott s e ,~aa s^ - 



MEMORANDUM COPY 


•Show also cubic measurement for shipments via ocean carrier in cases where required. 


t Furnish this Inibrmation in cose of carload shipments only, 
2—14927 


V. B. oomNMVjfT Plinrmo ornnc ims 


































































LOIJC} ONT, CCLO., P, 0, 

The land to be conveyed to the United States (clear building 
space, exclusive of all sidewalks, etc.,) is described as follows: 

Lying and being in the City of Longmont, County of Boulder, 

State of Colorado; beginning at a point being the intersection 
of the southerly side of Fift^ Avenue with the westerly side 
of Klmbark Street; running thence in a southwardly direction 
along the westerly side of Kimbark Street a distance of fifty 
(50) fact to a pokh% being the northeasterly comer of lands 
now or formerly of isle 7o.re; thence in a westwardly direction 
alon:^ the northerly boundary of said lands nor or formerly of 
Isle Ware a distance of one hundred twenty-five (135) feet to 
a poinj in the easterly side of a twenty (0) foot alley bound¬ 
ing the site on the west, being also the northwesterly corner 
of the aforementioned lande non^ or formerly of Isle #are; thence 
in a northwardly direction along the easterly side of said 
twenty (20) foot public alley ?, distance of fifty (50) feet to 
a point in the southerly side of Fifth Avenue; thence in an east- 
wardly direction aloni the ccutherly eide of Fifth Avenue a dis-~ 
tanca of one hundred twenty-five (135) feet to the point or place 
of beiiinning; being all of Lots Noe. 31 and 32, in Block 51 of 
the City of Longmont, Color^'flo; together with all iniorovcments 
thereon. 


Dobi.ins and H\ill Realty Company, Agent. 
Longmont, Colorrdo. 


Lying and beln;; in the City of Longmont, County of Boulder, 

State of Colorado; beginning at a point in the ’-esterly side 
of Kimb rk Street distant southwardly fifty (50) feet from the 
intersection of the southerly side of Fifth Avenue with the 
westerly side of Kimbark Street, being also tiie southeasterly 
corner of lands nor or formerly of George hall; run ing thence 
in a southwardly direct on along the westerly side of Kimbark 
"street a distance of one hundred (100) feet to a point; thence 
in a westwardly direction a distance of one hundred twenty-five 
(1S5) feet to a point in the easterly side of a twenty (20) 
foot public alley bounding the site on the west; thence in a north¬ 
wardly direction along the easterly side of said twenty (<i0) foot 
public alley a distance of one hundred (100) feet to a point being 
the eouthwesterly corner of the aforementioned lands no»^ or for¬ 
merly of George Hal ; thence in an eaatwardly direction along the 
southerly boxindary of said lands now or formerly of George Hall 
dlstinco of one hundred twenty-five (125) feet to the point or 
place of beginning; being all of Lots Hob. 23, 24, 25, and 26, 
in Block 51 of the City of Longmont, Colorado; together with all 
improvements thereon. 


Kiokell Brothers, Agents, 
for Isle °?ara 
and L. rV, Xewby, 

531. Main Street, 

L ngmont, Colorado. 


Septeaber 4, 1934 


SURVEY OF SITE 


TREASURY DEPARTMENT, Procurement 
Division, Public 'jVorks Branch, Wash¬ 
ington, D. C.,_ }9 


SPECIFICATION FOR SURVEY OF SITE OF THE UNITED STATES 


I 


The survey shall be made in accordance with the accompanying 
SPECIFICATIONS FOR TOPOGRAPHICAL SURVEY AND SOIL INVESTIGATION OF 
SITE FOR FEDERAL BUILDINGS dated August, 1934, and the_ 

_ WITH THE 

following modifications; 
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survey SHALL IN 

0 . _ 

ey. 
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pre 
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graphs No 


APPLY 


SITE AND 


ENT 

THE 


D BUILDING INDICATE^ON. DRAW- 
NAL PROPERTY SHOWN. b\ VENDOR’S 


, INCLUSIVE, AND 
UILDING INDICATED ON 


The te 
additional 

TION of TES 


REQUIRED UNStR 39! L INVESTIGATION VALL BE DUG ON THE 
SHOWN BY VENDteR|% SURVEY. SeE PaRA^APW 46 FOR LOCA- 
IT. 


Par. 6. There is no vendor’s survey, but all data requested in this 
paragraph MUST BE GIVEN, 


Par. 7 . Omit, as there is no vendor’s survey. 

The test pit required under soil investigation shall be dug in the 

REAR OF THE PROPERTY. 


TIME TO COMPLETE. —^The time to complete the plat of survey, dig the 

TEST PIT AND COMPLETE THE SOIL REPORT SHALL BE TEN (lO) CALENDAR DAYS 
FROM THE DATE OF RECEIPT OF NOTICE TO PROCEED, AND THE TIME TO COMPLETE 
THE REMAINDER OF THE CONTRACT SHALL BE FIVE (5) CALENDAR DAYS AFTER THE 
RECEIPT OF NOTICE TO BACKFILL THE TEST PIT. 


EIGHT HOUR LAV^.-4’ioRK under this contract will be subject to the 
stipulations of the Eight Hour Law of June I9j 1912. 

LIQUIDATED DAMAGES.— The United States shall be entitled to the 
fixed sum of $ 5.00 FOR EACH CALENDAR DAY’S DELAY IN THE COMPLETION OF 
THE WORK, EXCEPT THAT IF THE AMOUNT OF THE ACCEPTED BID IS LESS THAN 
^500.00, THE provision FOR LIQUIDATED DAMAGES SHALL NOT APPLY. 

CODE PRACTICE.— Attention is directed to the attached copy of 
Executive Order No. 6646 dated March 14, 1934, requiring compliance 
with applicable codes of fair competition or agreements with the 
President under the National Industrial Recovery Act. 

W. E. REYNOLDS, 

Assistant Director of Procurement, 

Public Works Branch. 











SPECIFICATION FOR TOPOGRAPHICAL SURVEY OF SITE FOR FEDERAL BUILDING. 


‘ Treasury Department, 

PrcIcuremeNt Division, Public Works Branch, 
Washington, D. C., August, 1934. 

I , 

1. WORK li\lCLUDED. The work included in the following specifica¬ 
tion consists of making a complete'topographical survey of the Federal 
Building site, named in the accompanying papers. 

2 . SEQ.JENCE AND VERIFICATION OF 'WORK.— ^*i/Vhen the plat of survey has 
been completed and certified by the city engineer or other authorized 
CITY official as SPECIFIED, THE CONTRACTOR SHALL IMMEDIATELY FORWARD 
ALL DATA AND THE LINeN TRACING (oR A BROWN POSITIVE PRINT OF THE, TRAC¬ 
ING j TO THE Procurement Division, Public Works Branch, and notify that 

I vision by WIRE OF HIS ACTION. A GOVERNMENT REPRESENTATIVE VilLL SUB¬ 
SEQUENTLY BE DETAILED TO VISIT THE SITE AND, IN CONJUNCTION WITH THE 
CONTRACTOR, TO COMPARE THE SURVEY WITH THE ACTUAL CONDITIONS AT THE 
SITE. Any ERRORS OR OMISSIONS NOTED BY THE GOVERNMENT REPRESENTATIVE 
SHALL BE CORRECTED OR SUPPLIED BY THE CONTRACTOR. 

3» assistance to office representat rVE.- -The contractor shall 

RENDER SUCH ASSISTANCE TO THE OFFICE REPRESENTATIVE AS IS NECESSARY 
TO ALLOW A SATISFACTORY EXAMINATION OF THE SITE. 

4, plat AND COLORS.—The plat of the-site must be made on tracing 
LINEN, 24-1/2 BY 37 inches, CUTTING SIZE, WITH BORDER LINE 3/4 ‘iNCH 
INSIDE OF EACH EDGE. USE NO COLORS BUT BLACK. PLACE NAME OF THE CITY 
AND STATE IN THE LOWER RIGHT-HAND CORNER IN LETTERS 3/4 INCH HIGH. AlL 
FIGURES MUST BE BLACK AND OF SUCH SIZE AS TO INSURE LEGIBILITY ON BLUE 
PRINTS, I HE SURVEY SHALL BE DATED AND'SIGNED BY THE CONTRACTOR. 

5* SCALE, Plats of sites whose greatest dimensions exceed." 150 

FEET SHALL BE DRAWN TO A SCALE OF SIXTEEN FEET TO ONE INCH. AlL OTHER 
PLATS SHALL BE DRAWN TO A SCALE OF EIGHT FEET TO ONE INCH, EXCEPT THAT 
WHERE IT IS NECESSARY TO INCLUDE FEATURES NOT IMMEDIATELY ADJOINING 
THE SITE THE SCALE MAY BE REDUCED TO SIXTEEN FEET TO ONE INCH. THE 
SCALE MUST BE NOTED ON THE PLAT, IN COMPLYING WITH THE REQUIREMENTS 
OF PARAGRAPH 19 (G) It WILL NOT BE NECESSARY TO REDU.CE THE SCALE OF PLAT. 

6 . VERIFY VENDOR'S SURVEY. --All data indicated on vendor's survey 

SHALL BE VERIFIED. ShOW THE BEARINGS AND DISTANCE OF THE BOUNDARIES 
MEASURED HORIZONTALLY WITH A STEEL TAPE AND COUNTING ONLY CLEAR BUILD¬ 
ING SPACE, EXCLUSIVE OF ALL SIDEWALKS, ALLEYS, OR ANY OTHER DECREASE. 

Note the angles (measured with a transit) and the corner monuments and 

THEIR references TO BOUNDARIES AND TO OUTSIDE LANDMARKS, AND INDICATE 
THEM ON THE NEW PLAT OF THE SURVEY, WITH DESCRIPTION THEREOF. 

7. If any discrepancies between the accompanying print of the ven¬ 
dor's SURVEY AND THIS SURVEYOR'S PLAT ARE FOUND, THE ASSISTANT DIRECTOR 

OF Procurement, Public 'Works Branch, shall be immediately informed rel¬ 
ative TO THE NATURE OF SUCH DISCREPANCIES AND THE APPARENT CAUSE FOR 

THE same. This, however, must not delay the completion of the work 

CALLED FOR BY THIS SPECIFICATION. 

8 . MONUMEfylTS.— Each corner or change of direction in the boundaries 
OF the site not ALREADY MARKED BY A MONUMENT AS HEREINAFTER DESCRIBED, 

MUST BE INDICATED BY A MONUMENT OF STONE OR CONCRETE 6 INCHES BY 6 
INCHES BY 3 feet, PERMANENTLY SET, SO AS NOT TO BE DISTURBED BY FROST 
OR ACCIDENT, WITH THE TOP OF THE MONUMENT FLUSH WITH THE SURFACE. SuCH 
MONUMENTS MUST BE SET AT THE EXACT CORNERS, WITH THE OUTSIDE FACES OF 
THE MONUMENT AS SET COINCIDING PRECISELY WITH THE LOT LINES. SuCH MON¬ 
UMENTS MUST BE AS NEAR RECTANGULAR IN SECTION AS THE LOT LINES WILL 

-I- 


FHW 


TOPOGRAPHICAL SURVEY OF SITE 


PERMIT. Measurements v/jll be from that corner of the monument which 

IS SET EXACTLY IN THE TRUE CORNER OF THE LOT. 

9» If the lot CORNER IS NOT ACCESSIBLE, THE MONUMENT MUST BE SET 

INSIDE THE Government lot within five feet of the true corner, and be 

SO SHOWN ON the PLAT TOGETHER WITH THE EXACT DISTANCES AND BEARINGS 
FROM THE nearest CORNER OF SUCH MONUMENT TO THE TRUE LOT CORNER AND 
THE ADJACENT LOT LINES. WHERE BUILDINGS ON THE LAND PRECLUDE SUCH 
SETTING INSIDE THE GOVERNMENT LOT LINES, SUCH MONUMENT SHOULD BE SET 
IN THE LOT LINE PROJECTED AND BE SO NOTED ON THE PLAT. 

10. The SURVEY plat must show the precise position and DESCRIPTION 
OF EVERY MONUMENT. 

11. LAND\/"ARKS OR REFERENCES .--The exact , locat ions OF TWO OF SUCH 
CORNER • MONUMENTS MUST BE INDICATED ON THE PLAT WITH REFERENCE TO EACH 
OTHER AND TO SOME PERMANENT LANDMARKS OR MONUMENTS LOCATED NEARBY, BUT 
ON DIFFERENT BEARINGS THAN THE LOT LINES AND FAR ENOUGH OUTSIDE THE LOT 
AS TO REMAIN UNDISTURBED BY THE CONSTRUCT I ON OF THE PROPOSED FEDERAL 
BUILDING, These references must be so completely lyiADE that said site 

MONUMENTS, IF LOST, COULD BE THEREBY RESTORED. THE PLAT MUST SHOW 
THESE MONUMENTS AND OUTSIDE LANDMARKS, TOGETHER WITH THE MEASUREMENTS 
AND BEARINGS BETWEEN THE LATTER AND SAID REFERENCED CORNERS, 

SHaV ACCURATELY THE FOLLOWING ON THE PLAT: 

12. SURROUNDING PROPERTY,—As much as possible OF THE SURROUNDING 
PROPERTIES, BUT WITH AT LEAST ONE OF THE PRINCIPAL STREETS PLACED 
PARALLEL WITH THE EDGE OF THE SHEET, AND IF PRACTICABLE PLACE THE 
NORTHERLY SIDE OF THE SITE ON THE TOP OF THE SHEET. 

I3i POSITION. —^ThE MAGNETIC AND APPROXIMATE NORTH POINT, ThE 
ANGLES AT ALL CORNERS AND AT ALL CHANGES IN DIRECTION OF LOT LINES. 

The AREA OF SITE IN SQUARE FEET. 

14. BUILDINGS AND ENCROACHIViENTS,--Si ze and figured position (with 

REFERENCE TO THE LOT LINEs) OF ALL BUILDINGS, AREAS, RETAINING WALLS, 
ETC,, AND OF ALL OVERHANGING CORNICES, SIGNS, AWNINGS, OR OTHER EN¬ 
CROACHMENTS UPON THE SITE AND THE MATERIAL COMPOSING SUCH ENCROACHING 
STRUCTURES, ETC,, AND BY WHAT AUTHORITY SUCH ENCROACHMENTS CONTINUE. 

If NO SUCH BUILDINGS OR ENCROACHMENTS, ETC., EXIST, SO STATE ON PLAT. 

I5« OWNERS’ NATviES. — THe names of owners of lands adjoining site. 

16. CELLARS, ETC. —Size, figured position and elevation of bottom 

OF all excavations, CELLARS, PITS, VAULTS, OLD WALLS, ETC., AND, WHERE 
POSSIBLE, THE FIGURED POSITION AND DIMENSIONS OF ALL FORMER EXCAVATIONS 
WOW FILLED UP. 

17 . WELLS, ETC, —Figured position of all wells, cisterns, cesspools, 

DITCHES, etc., with THEIR SIZE AND DEPTH, AND THE ELEVATION OF THE SUR¬ 
FACE OF ANY WATER THEREIN. 

18 . TREES. —^Trees (in their actual measured positions), noting 
FOR each the kind AND APPROXIMATE DIAMETER 4 FEET ABOVE GROUND, AND 
STATING WHETHER TREES ON SITE OR ON SIDEWALKS ARE HEALTHY AND WORTH 
retaining; also indicate APPROXIMATE SPREAD OF BRANCHES OF TREES, 
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TOPOGRAPHICAL SURVEY OF SITE -■ 


19 . STREETS AND ALLEYS. —(A) Give name and location of each 

STREET AND ALLEY ABUTTING ON SITE. If STREET NAMES HAVE BEEN 
CHANGED, GIVE FORMER NAME AS WELL AS PRESENT NAME. 

(B) Give figured width of each street and alley abutting on 
SITE whether public OR PRIVATE AND OPEN OR TO BE OFFICIALLY 
OPENED. 

(C) State whether streets and alleys are paved or not and, 

IF paved, state materials used and the condition thereof. Where 

MORE THAN ONE KIND OF PAVING EXISTS, INDICATE THE EXTENT OF EACH 
KIND. 

(D) Give the officially established elevations for abutting 

ALLEYS AT LOT CORNERS ADJACENT TO THE STREET OR STREETS, AT THE 
inside corner and at any POINT WHERE GRADE CHANGES FROM A UNI¬ 
FORM SLOPE. 

(E) If NO ELEVATIONS ARE OFFICIALLY ESTABLISHED GIVE EXIST¬ 
ING ELEVATIONS AT EACH POINT WHERE OFFICIAL ALLEY ELEVATIONS ARE 
REQUIRED. 

(F) If grades of alleys are at established elevations, so 

STATE? IF NOT, GIVE IN ADDITION TO THE OFFICIAL ELEVATIONS THE 
EXISTING ELEVATIONS, NOTING WHICH GRADES ARE ESTABLISHED AND 
WHICH ARE ACTUAL. 

(G) Give the officially established elevation at center of 

EACH STREET UPON WHICH THE GoVERNMENT SITE IS SITUATED; AT A 
POINT ONE BLOCK EACH WAY FROM THEIR INTERSECTION. INDICATE BY 

NOTE "Established elevation at center of street one block away" 

WITH ARROW SHOWING DIRECTION. 

20 . SIDB'^MLKS AND CURBS.—(A) Give the officially established 

ELEVATION FOR ABUTTING SIDEWALKS AT EACH CORNER ON THE LOT LINE, 

AT ANY INTERMEDIATE ANGLES, AMD AT ANY POINT WHERE GRADE CHANGES 
FROM A -UN I FORM SLOPE. 

(B) GiVt THE OFFICIALLY ESTABLI SHED ELEVAT I ON FOR TOP OF 
STREET CURBS AT POINTS OPPOSITE EACH LOT LINE EXTENDED TO CURBS? 

AT ANY INTERMEDIATE ANGLES, AND AT ANY POINT WHERE GRADE CHANGES 
FROM UNIFORM SLOPE. 

(C) If SIDEWALKS AND CURBS IN PLACE ARE AT ESTABLISHED GRADE, 

SO STATE AND INDICATE THE GRADES? IF NCT AT ESTABLISHED GRADES, 

GIVE IN ADDITION TO THE OFFICIAL ELEVATION THE EXISTING ELEVA¬ 
TION OF V^ALKS AND CURBS AT ALL POINTS WHERE ESTABLISHED ELEVATIONS 
ARE REQUIRED, NOTING WHICH GRADES ARE ESTABLISHED AND WHICH ARE 
ACTUAL ELEVATIONS. 

(D) If no WALKS OR CURBS ARE IN PLACE SO STATE AND GIVE IN AD¬ 
DITION TO THE ESTABLISHED ELEVATIONS THE EX I ST I NG'ELEV AT I OfiS OF THE 
‘GROUND AT ALL POINTS 'WHERE ESTABLISHED ELEVATIONS Al'E REQUIRED. 

(E) Give officially established width for sidewalks and the 

ESTABLISHED DISTANCE FROM LOT LINE TO OUTSIDE OF CURB, ALSO THE 
ACTUAL MEASURED WIDTH AND LOCATION OF WALKS AND CURBS IN PLACE. 


DHN 


-3- 


TOPOGRAPHICAL SURVEY OF SITE ; 

■ . ,1 ‘ 

(F) Give offic.ial'.y established distance from top of curb 

-TO BED OF GUTTERS ALSO THIS DISTANCE, ACTUAL MEASUREMENT, FOR 
CURBS IN PLACE. . • ' . • ' 

(G) The exact point where officially established elevations 

OCCUR MUST be PLAINLY INDICATED ON THE PLAT BY A LARGE ASTERISK, 
THUS (#). 

(H) Note on plat the materials used for sidewalks and curbs 

AND THE IR CONDITION, 

(r) Where elevations and widths of curbs,’* ;sidevvalks, and 

ELEVATIONS OF ALLEYS, ETC., HAVE NOT BEEN OFF *1 *C I AL.lV ESTABLISHED, 
CONFER WITH THE CITY OFFICIALS AND HAVE SAME OFFICIALLY ESTAB¬ 
LISHED IF POSSIBLE. Advise the'city officials'that it is contrary 

TO THE POLICY OF THE GOVERNMENT TO PLACE PERMANENT SIDEWALKS AND 
CURBS ADJACENT TO FEDERAL BUILDING SITES WHEN ELEVATIONS, GRADES, 
AND WIDTHS OF CURBS AND WALKS HAVE NOT BEEN OFFICIALLY ESTABLISHED. 

State on the plat what action the city officials propose to take. 

I 

21. BUILDING LINE. —^The officially established building l.ine 

and its RELATION TO THE STREET AND PROPERTY LINE. I NONE EX¬ 
ISTS, SO STATE ON SURVEY. ■ ' 

l • . 

22 . RAILROAD STATIONS, — Indicate the direction and note the 

D'IST'ANCE to the RAILROAD STATIONS BY THE SHORTEST ROUTE OVER 
public HIGHWAYS AND THE STREET ADJACENT TO GOVERNMENT SITE WHICH 
GIVES ACCESS TO SUCH ROUTE. WhEN SUCH DISTANCE IS 100 RODS OR 
LESS, ACTUAL MEASUREMENT MUST BE MADE FROM A DESIGNATED LOT CORNER 

OF THE Government site to the mail receiving door of the station. 
State the distance approximately 'when'same exceeds 100 rods, 

\ 

23 . TRACKS, —Railways (electric or otherwise) on the street 

OR streets abutting the site. ’ -. 

24. PIPES, ETC, —The^ location of any right of w/^y, sewer 
ditch, conduit, GAS','steam, OR WATER PIPES, TRACKS, OR CABLES WHICH 
MAY BE UPON, UNDER, OR OVER THE SITE, TOGETHER WITH 'THEIR OWNER¬ 
SHIP and the terms of THEIR RIGHTS, IF ANY, TO BE THERE. If THERE' 
IS NOTHING OF THIS CHARACTER AFFECTING THE SITE, SURVEYOR WILL ‘SO 
STATE ON PLAT. 

25 . POLES, —Poles (telephone, telegraph, lighting, or trolley), 

LAMP POSTS, ETC., STATING TO WHOM EACH POLE BELONGS AND WHAT SER¬ 
VICES IT'CARRIES 5 GIVING LOCATION OF NEAREST POLE BELONGING TO 
EACH TELEPHONE COMPANY' IN THE CITY, IF NONE APPEARS WITHIN THE 
LIMITS OF THE SURVEY. 

26. WRES,— Overhead wires, cables, etc., and underground elec¬ 
tric OR other conduits; if none exist, so STATE, 

27 . MA II\1S.--Locat ION, size, and designation of all gas, water 

and heating MAI nib, NOTING KIND OF GAS OR HEATJ IF THERE ARE NO ^ 
SUCH MAINS, SO STATE. 

28 . HYDRANTS, ——Hydrants, manholes, and catch basins, indicating 

CONNECT ions. 
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TOPOGRaPHICAL SURVEY OF SITE 


29. SEVERS. The locatiom, size, actual elevation of invert 
(inside of bottom) of sewef^ (both storm and sanitary)-to which the 
Federal building connection must be made, the rate of fall, and 

DIRECTION OF FLOW OF ALL ADJACENT SEV/ERS; STATE ON SURVEY WHETHER 
USED EXCLUSIVELY FOR SANITARY WASTES OR ROOF WATER, O.R BOTH | 
material OF WHICH EACH SEWER IS CONSTRUCTED! AND WHETHER EACH 
SEWER IS “public" OR “prIVATE". 

30. If elevations of the sewers as above required are not ob¬ 
tainable BY actual MEASUREMENTS IWMANHOLES, EXCAVATIONS MUST BE 
made to ascertain THESE LEVELS. CONTRACTOR MUST OBTAIN ALL 
NECESSARY PERMITS FOR MAKING EXCAVATIONS AND MUST BE .'.ESPCNSIBLE 
FOR BACK FILLING, REPAIRS TO PAVING, OR ANY OTHER DAMAGE, ETC. 

31. LEVELS-BENCl^/iARK. —All levels shall.be from city datum 
AND taken with A LEVELING INSTRUMENT. A BENCHMARK MUST BE ESTAB¬ 
LISHED ON some permanent object not easily tampered with (as a 
FIRE-PLUG, HYDRANT, ETC.,)‘IN A SUITABLE PLACE OUTSIDE OF BUT ' 

NEAR THE SITE AND NOTE SUCH BENCHMARK ON THE PLAT, TOGETHER WITH 
ITS ELEVATION, 

32. COi'nITOURS. —Over such portions of the site and of the 

ADJOINING 5 FEET ‘wide STRIP OF THE SURROUNDING LANDS AS AF\E NOT 
OCCUPIED BY BUILDINGS, LEVELS MUST BE TAKEN ON PARALLEL LINES 20 
FEET APART IN TWO DIRECTIONS, AND THE ELEVATIONS AT POINTS OF 
INTERSECTIONS, AT CHANGES'IN SLOPES AND BOTTOMS OF ALL EXCAVATIONS, 
ETC., MUST BE INDICATED ON THE PLAT, CONTOUR LINES OVER SAID AREAS 
MUST also be placed ON PLAT, FC' EACH DIFFERENCE IN ELEVATION OF 
ONE FOOT, AND THE ELEVATION OF EACH CONTOUR LINE INDICATED. 

33. CITY ENGINEER’S'CERTIFICATE.— The plat, BEFC.RE BEING SUB¬ 
MITTED TO THE PrOCURvEMENT DIVISION, PuBL IC WCRKS BRANCH, MUST BEAR 
A personally SIGNED CERTIFICATE FROM THE CITY ENGINEER OR OTHER 
DULY QUALIFIED AND AUTHORIZED CITY OFFICIAL (iF THERE BE NO CITY 
engineer), THAT THE TRUE STREET AND LOT LINES ARE PROPERLY SHOWN; 

AND THE Off ter ALLY ESTABLISHED GRADES OF CURBS, SIDEWALKS, AND SEWERS 
(and THAT THE MATERIALS USED IN THEIR CONSTRUCTION) ARE ALSO 
CORRECTLY GIVEN. 

34. NOTc.— All data required by the above specification must 

BE either shown OR NOTED AS*NOT EXISTING AND THE LOCATION, ETC., 

TEST PIT hereinafter REFERRED TO MUST BE INDICATED ON THE 

plat. Surveys not in accordance with this specification in every 

DETAIL WILL NOT BE ACCEPTED. 

35. PHOTOGrIAPHS. Have taken and forward with report at least 
TWO photographs, size 8 X [0 inches, mounted on cloth, taken from 
widely separated and well selected points, each marked on the plat 
BY A star; photographs to show the site, all street frontage 
thereof, and something of the surroundings. Mark on photographs 

THE NAME OF THE CITY AND THE DATE. 


SERVICE Li:\iES, ETC. 

Furnish the following information; 


-36. WELL WATER,— The type, depth, etc,, 

VICINITY OF SITE, AND THE ELEVATION OF THE 


OF WELLS IN USE 
SURFACE OF WATER 


IN THE 
IN 
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TOPOGRAPHICAL SURVEY OF SITE 


same; the quality of such well water; whether cistern water is 

USED FOR drinking OR DOMESTIC PURPOSES, AND THE SIZE AND TYPE OF 
CISTERN IN GENERAL USE, ’ • 

37 . CONTEWIPLATED FACILITIES.— The probable date of installation 

AND description OF ANY PROPOSED IMPROVEMENTS, SEWERS, GAS, WATER, 

AND ELECTRIC SERVICE, ADJACENT TO THE SITE, 

•r 

38. SEWAGE DISPOSAL DRY V'ELLS.— Full data as to disposal of 

SANITARY sewage AND STORM WATERS ALSO WATER FROM SUBSOIL DRAIN, 
and whether dry WELLS ARE USED FOR EITHER SANITARY OR RAINWATER 
DISPOSAL PURPOSES, AND, IF SO, IF SUBSOIL IS SUFFICIENTLY POROUS 
TO PROPERLY DRAIN THEM? IF DRY WELLS OR CESSPOOLS ARE IN GENERAL 
USE, THE usual SIZE OF SAME, AND ALSO A DESCRIPTION OF THEIR 
CONSTRUCTION, ' 

39. PRIVATE SEV£R (CUSTODIAN OF SITE),— If the only available 

SUITABLE SEWER IS PRIVATE, THE CONTRACTOR WILL REQUEST THE 
CUSTODIAN OF THE SITE TO ASCERTAIN WHETHER THE OWNERS WILL PERMIT 

THE Government building to be connected toIsame without charge, 

AND IF NOT, lowest OBTAINABLE PRICE FOR (PREFERABLY-) THE PERPETUAL 
USE OF SEWER SYSTEM OR ANNUAL CHARGE FOR SEWER SERVICE AND REPORT 
THIS DIRECT TO THE PROCUPEi'yiENT DIVISION, PuBLIC WORKS BRANCH, 

40. SHARING COST (CUSTODIAN OF SITE).— If no sewers are in 

EXISTENCE OR CONTEMPLATED, THE CONTRACTOR WILL REQUEST THE 
CUSTODIAN TO ASCERTAIN AND REPORT TO THE PROCUREMENT DIVISION, PuBLIC 

Works Branch, whether the municipality or responsible citizens are 

WILLING TO PROVIDE IN THE NEAR FUTURE A SUITABLE GENERAL SEWER 
(combined SANITARY AND STORFx/1 WATEr) IN THE VICINITY OF THE FEDERAL 
BUILDING SITE, AND GRANT THE GOVERNMENT THE RIGHT IN PERPETUITY TO 
connect WITH SUCH NEW SEVIER (oR ANY SEWER SYSTEM WHICH MAY BE THERE¬ 
AFTER SUBSTITUTED THEREEOr) IN CONSIDERATION OF THE PAYMENT OF A 
REASONABLE LUMP-SUM CHARGE FOR SUCH PERPETUAL RIGHT'. ThE NECESSARY 
data, size, etc., relative to SUCH PROPOSED SEWER, IF FROJECTED, 
SHOULD BE GIVEN. 

41. CITY REGULATIOMS.—A transcript of or a printed copy of 

municipal REGULATIONS IN REGARD TO SIDEWALK AND CURBS, WATER, 

PLUMBING and DRAINAGE, ELECTRIC CODE, ETC. 


W. E. Reynolds 

Assistant Director of Procurement 
Public Works Branch. 


MS 


- 6 - 


SPECIFICATION FOR SOIL INVESTIGATION OF SITE FOR FEDERAL BUILDING 


Treasury Department, 

Procurement Division, Public VJorks Branch, 
Oashingtom, D. C., August, 193^* 


42, vJORK INCLUDED, —The work included in the following specifica¬ 
tion consists of making a complete soil investigation of the Federal 
building site, named in the ^companyIng papers, 

43. SEUUENCE AND VERIFICATION OF WORK. —I'Jhen the plat of survey has 
BEEN completed AND CERTIFIED BY THE CITY ENGINEER OR OTHER AUTHORIZED 
CITY OFFICIAL AS SPECIFIED, THE CONTRACTOR SHALL IMMEDIi^TELY. FORWARD 
ALL DATA AND THE LINEN TRACING (oR A BROWN POSITIVE PRINT OF; THE TRAC¬ 
ING) TO THE Procurement Division, Public Works Branch, and notify that 
Division by wire of his action. A Government representative will sub¬ 
sequently be detailed to visit the site and, in conjunction with the 
contractor, to compare the survey with the actual conditions at the site, 
mny errors or omissions noted by the Government representative shall be 

CORJTECTED OR SUPPLIED BY THE CONTRACTOR. * 

43 A. The samples and repoirt required under soil investigation shall 
be forwarded to the Procurement Division, Public Works Branch, at the 

SAME time that THE PLAT OF THE SURVEY IS FORWARDED. The TEST -PIT SHALL 
BE DUG, SHORED AND COVERED, BUT SHALL NOT BE BACK FILLED UNTIL SO ORDERED 
BY THIS Division. 


SOIL INVESTIGATION AMD REPORT 


44 . TEST PIT. —^Dig onk test pit to an elevation of approximately 

10 FEET BELOW THE APPROXIMATE ELEVATION OF THE CURB ON THE PRINCIPAL 
STREET OPPOSITE CENTER OF SITE (oUT NOT LESS THAN 10 FEET BELOW SUR¬ 
FACE OF THE earth), AND IN THE BOTTOM OF THE PIT MAKE A BORING WITH 
POST HOLE OR EARTH AUGER EXTENDING 5 FEET BELOW BOTTOM OF PIT. 

45 . ROCK. — If rock is encountered, extend pit to solid rock, re¬ 
move ALL THIN STRATA ENCOUNTERED, DRILL AT LEAST 2 FEET INTO SOLID 
ROCK WITHOUT ENCOUNTERING LAYERS OF EARTH. 

46 . LOCATION AND SECTION. —Locate the fit on such portion of the 

LOT AS WILL LEAST LIKELY BE OCCUPIED BY THE PROPOSED BUILDING. EXACT 
SIZE AND LOCATION OF PIT AND A SECTION THROUGH PIT SHOWING THE DIFFER¬ 
ENT STRATA ENCOUNTERED SHALL BE SHOWN ON SURVEY OF SITE. 

47 . SHORING AND BACKFILLING. —The pits are to be substantially 

SHORED AND COVERED, AND MUST BE BACKFILLED WHEN ORDERED IN WRITING, 
AFTER THE REPORT SHALL HAVE BEEN VERIFIED BY A REPRESENTATIVE OF THE 

Government, 'IN conjunction with the contractor. 

48. S/V.IPLES.— Forward, express prepaid, samples of the various 

STRATA OF SOIL OR ROCK ENCOUNTERED IN THE PIt, IN HERMETICALLY SEALED 
cans (glass JARS NOT BEING ACCEPTABLE) OF AT LEAST ONE QUART CAPACITY 

EACH. Each sample can shall be marked for identification, showing 

AT WHAT ELEVATION SAMPLE WAS TAKEN, TOGETHER WITH THE NAME OF THE 
CITY IN WHICH THE SITE IS LCCmTED. SAMPLES MUST BE TAKEN AND PACKED 
IN THE PRESENCE OF THE CUSTODIAN OF THE SITE AND LABELS MUST BE INI¬ 
TIALED BY HIM. 

49 . REPORT.— Upon the features set FOi’.TH below, submit a report 
IN triplicate (typewritten on paper 8 X lj-l/2 inches), arranged 


FHW 


-7- 


SOIL INVESTia'vTlON OF SITE 


ACCORDANCE WITH THE FOLLOWING NUMBERED PARAGRAPHS; (ONE COPY OF 
REPORT TO BE GIVEN TO OFFICE REPRESENTATIVE AT TIME OF HIS VISIt). 


50. DESCRIPTION OF SOIL.— -Describe the thickness, consistency, 

CHARACTER AND SAFE BEARING VALUE OF THE VARIOUS STRATA OF SOIL 
ENCOUNTERED IN THE PIT. 

51. GROUND WATER. —Elevation and amount of ground water encoun¬ 
tered, IF ANY, AND ITS PROBABLE VARIATION WITH THE SEASONS; THE 
EFFECT OF WATER ON THE SOIL. 

52. ROCK, ETC.— The depth to rock shall be given, if known; 

ALSO, the PROBABILITY OF ENCOUNTERING QUICKSAND, AND ITS EXTENT. 

53. FROST.— If frost 'is a factor in foundation work in the 

LOCALITY of THE BUILDING IN QUESTION, STATE AVERAGE DEPTH BELOW 
SURFACE OF GROUND TO WHICH INFLUENCE IS FELT. 


54. FRESHETS, ETC. —If there is any body of water, or water 

COURSES, ADJACENT TO THE SITE, STATE THE NORMAL MINIMUM AND MAX¬ 
IMUM ELEVATIONS OF THE WATER. AlSO, IF SITE IS EXPOSED TO FRESHETS, 
THE ESSENTIAL FACTS AS TO THE ’PROBABLE CONDITIONS TO BE MET, JUDGING 
FROM LOCAL EXPERIENCE. 


55. MINERAL RIGHTS. —If the property is underlaid with mines 

OR SIBJECT TO MINERAL RIGHTS, THE CONTRACTOR SHALL STATE WHETHER 
MINI||g OPERATIONS ARE NOW GOING ON, OR IF OLD WORKINGS ARE LOCATED 
IN TKE IMMEDIATE VICINITY, AND SHALL FORWARD REPORT ON ELEVATION 
AND .LOCATION OF TOP OF WORKINGS RELATIVE To'BENCHMARK USED FOR PLAT. 


\ 

56, ALKAL IState if soil contains alkali in sufficient quan¬ 
tities TO' AFFECT CONCRETE FOOTINGS AND GIVE THE APPROVED LOCAL 
method of GUARDING AGAINST SAME, 


57,, BUILDINGS.— Describe the largest masonry buildings in the 

VICINITY, THE TYPE OF FOOTINGS, ELEVATION OF BASEMENT FLOOR, THE 
UNIT PRESSURE EXERTED ON THE SOIL BY THESE BUILDINGS; DO THEY SHOW 
ANY SIGNS OF SETTLEMENT? ArE BASEMENTS WATERPROOFED? ArE THEY 
TROUBLED WITH DAMPNESS OR SEEPAGE WATER AT ANY SEASON OF THE YEAR? 

58, FOUNDATIONS. —Describe the most suitable type of foundations 
(spread, pile, etc.) for a two-story HEAVY MASONRY BUILDING, 


59, ADDITIONAL INFORMATION.— Any additional information which 

MAY AFFECT THE DESIGN OR PLACING OF THE FOUNDATIONS, 


W. E. Reynolds, 

Assistant Director of Procurement, 
Public Works Branch. 
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BLOCK 14, KENSINGTON. 

(Ord. No. 154, Series 1929.) 

(Offset Page 8.) - 

PARCETi NO. 52. The rear or easterly 8 feet of Lots 1 to 4 inclusive. THOMAS H. WILLS; C. P. LINK; 
owners. Award $32.00; no damages to I'emaining property. 

PARCEL NO. 53. The rear or easterly 8 feet of Lots 5, 6 and 7. ELLA P. REID, owner. Award $24.00; 
no damages to remaining property. 

PARCEL NO. 54. The rear or easterly 8 feet of Lots 8, 9 and 10. F. D. HART, owner. Award $24.00; 
no damages to i^maining property. 

PARCEL NO. 55. The rear or easterly 8 feet of Lots 11 and 12. GREAT NECK IMPROVEMENT CO., 
owner. Award $16 00; no damages to remaining property. 

PARCEL NO. 56. The rear or easterly 8 feet of Lots 13 and 14. CARL R. SMITH, owner. Award $16.00; 
no damages to remaining property. 

PARCEL NO. 57. The rear or easterly 8 feet of Lots 15 to 18 inclusive. LE ANNA M. POWERS, owner. 
Award $32.00; no damages to remaining property. 

PARCEL NO. 58. The rear or westerly 8 feet of Lots 19 to 36, inclusive. C. G. FARNSWORTH, owner. 
Award $144.00; no damages to remaining property. 

TOTAL AWARDS FOR FOREGOING BLOCK. $288 00 

BLOCK 13, MORE'S PARK HEIGHTS. 

(Ord. No. 158, Series 1929.) 

(Not an Offset Page—.) 

PARCEL NO. 59. The rear or westerly 7 feet of Lot l and tire rear or westerly 7 feet of the north one- 
half of Ijot 2. ELMER MERRITT; PHILO D. GROMMON; MARIE D. ROLLANDET; ANTONIO GUIDA; ROCCO 
QUID A, owners. Award $12.00; no damages to remaining property. 

PARCEL NO. 60. The rear or westerly 7 feet of Lot 3 and the rear or westerly 7 feet of the south one- 
half of Lot 2. THE PRUDENTIAL INSURANCE CO. OF AMERICA; META M. TILLOTSON, owners. Award 
$12.00; no damages to remaining property. 

PARCEL NO. 61. The rear or westerly 7 feet of Lot 4 and the rear or westerly 7 feet of the north one-half 
of Lot 5. ANNIE P. HULEATT, owmer. Award $12.00; no damages to remaining property. 

PARCEL NO. 62. The rear or westerly 7 feet of Lot 6 and the rear or westerly 7 feet of the south one-half 
of l^t 5. HANS P. HANSEN; MARY HANSEN; FLORA FIELDS, owners. Award $12.00; no damages to remain¬ 
ing property. 


PARCEL NO. 63. The rear or westerly 7 feet of Lot 7. LUDWIG J. HAxNSEN, owner. Award $8.00; no 
damages to remaining property. 

PARCEL NO. C4. That part of Lots S to 11 inclusive. Block 13, Moi-e's Park Heights, described as follows, to- 
wit: Beginning at the northwest corner of said Lot 8, thence south along the west line of Lots 8 to 11 inclusive, in 
said Block 13 a distance of 100 feet to the south line of afore.said Lot 11; thence east along the south line of said 

Lot 11 a distance of 17 feet; thence northwesterly in a straight line 14.14 feet, more or less, to a point 7 feet 

east of the west line of aforesaid Lot 11; thence north and parallel with the west line of Lots 8 to 11 inclusive 

in said Block 13 a distance of 90 feet to the north line of said Lot 8 and thence west 7 feet to the place of be¬ 

ginning. GEORGE OOS; JOHN R. LARSEN; MARIE E. KREM, owners. Award $32.00; damages to remaining 
property $10.00; total awards $42.00. 


PARCEL NO. 65. The north 16 feet of l.ot 12. THE PARK HILL METHODIST EPISCOPAL CHURCH; THE 
AMERICAN NATIONAL COMPANY, owners. Award $325.00; no damages to remaining property 

PARCEL NO. 66. The rear or easterly 7 feet of the north 16 feet of Lot 35. WESTERN 4ND SOUTHERN 
LIFE INSURANCE CO.; RALEIGH E. BROOKS; VIRGINIA S. BROOKS; DILKS BLACK, ownere. Award $4 00- 
no damages to remaining property. 

PARCEL NO. 67. The rear or easterly 7 feet of Lots 36 and 37. A. LILYARD; WILLIAM R. WHITE- NEL¬ 
LIE F. WHITE, owners. Award $16 00; no damages to remaining property. ’ * 

PARCEL NO. 68. The rear or easterly 7 feet of Lots 38 and 39. MABEL E. BAKER- THE CO-OPFRATivv 
SAVINGS AND LOAN ASSN., owners. Award $16.00; no damages to remaining property 

PARCEL NO. 69. The rear or easterly 7 feet of Lots 40 and 41. DORA WILDERMUTH; RUDY MOSER 
owners. Award $16.00; no damages to remaining property. 


PARCEL NO. 70. The rear or easterly 7 feet of Lots 42 and 43. AGNES P BLANCHARD- 
BLANCHARD; THE PRUDENTIAL INSURANCE COMPANY OF AMERICA, owners. Award $16 00- 
to remaining property. * ’ 


CLYDE W. 
no damages 


5 



I aO- 






A 





'b 


' '/ / '/ 

y' ^ I 

Jrfs 

Af ^l-'" '? 



I >?/,y> 


X ^ 




w; 


t°l" "i <fir:^ 


it'^' 66 '**'*''^ 










i/I 






xi 


t ( 


/ f 









tf 


0 


I 


1^ uo 


^ < 






M. 


5 SI- 5«- ■^i 

^^-Zt-to 

SO - T^«< 






















































































^> 0 ' 

A 




(S' 


I 




ty 




•C'- 


•t. 









**‘.v 








I 






i 


/ 


























Yi/nr^ 








































rro 












J 



o 























N% \00 



/,OpO (p<5’^'* ^0,0 


yj\ 








CO V 


G> ^'O 


t20 


r4 


^.<K 0 



\ 3 

. V*i« 
■ 1. Cifl 






,•■* .. 'W 

1^ 






o/'-C./ 

S5'c 5* 






















































































A. 




■■ vt 





Yh' < ^ 

A N ^'1' A* 

" -o Q«:* ^ 0 0’'\0v5t« 


^6 






i t:\ 


>^i 


h 


VA, V 


I tA 
->• — • 1" 


tM 


J>- ifi' ■' 

"I' - VVV“A 


-A - --^ 





\ k^' 


iS 


C A 




f \ r V Y 


1 


o>. 


'a I 


^0|1 









J3 \ sfj 


in 


O 


V- (T^ 

vy - 






sn 

9i ^ 


I v 

« 




V3 

^1 

? 


^ 

x« 

.'4 




: 'iiM" 


\ 


"'S'' 


•*>’'' j I 




l/> 

-I 

>- 


Os 
^ » 




i 


I 




\-- 


\ 


i.- 


, J. >*' 




.<X' 
^ • * 




|! ^ ^ 

* ufc-,> r AiT •-c 

K >f • I ^ 

U 








V 




. 1 ^' 


















































































m 



/ s'o 






















a.- 


V 


5^ 




|« -* i " O ' Jr > 

!C 4 i ,,/*# 

- 'vV 

(^ ^ , r 


,™. . _ ,. .-, * ''’•vv / 

V*''^V.v3.? ■- -<;. '■^^■ 

'v -. . I 






V \ 





^f-'. 


Mr. ViUi. J. Culbertson 
'^tPo staib 8 ter 
^^porcKett, 



<7^ 







//' 



! 

























IhB FIN/iNaAI, WORLD : aSBARCH BLRBAD ^ 
■! Na-iS Park ^IiACK \ ;; *=5 >! 





Park 


























. 



t 

4 

4 

m 




































t 

f 


f 

( 













V* \ N 










































. U 

. U 'I ‘ 

J ^ 

^ ^ f 9'^«v ', 

* J ’ *t.v j 

A l‘’« 'cl's'* 

is-^ LA 






,„• nT-n i 

4 <:.->ci;,7/>'*',,;( ^ ' ; 

- M --- •■ & •• ^>r^—L. ys -' 

■’ c ---1 1 » / 


( 


A 


T-^' / 


1;S 


stjjeJ/ 

47 ^ 


n 


V| 




r^TT-tr-'^ 


r A -Si . , 

I ^ u 












































































•i 

fo 


tL^ 

























PARCEL NO. 35. The south 5.1 feet of Lot 36. 
no damages to remaining property. 


THE MIDWEST REFINING COMPANY, owfier. Award ?5.00; 


total awards for foregoing block 


$13.00 


BI-OCK 10, KASSERMAN’S ADDITION TO DENVER. 


(Ord. No. 148, Series 1929.) 


tJNoi an Offset Page 7.) 


100 fetf ^ southeasterly 12.50 feet of the southwesterly 

tJLo , GEORGE WALTER BROWN; HENRY GEORGE BROWN; SARA BROWN, owners. Award 

^.^O.UO, no damages to remaining property. 


PARCEL NO. 37. The southeasterly 12.50 feet of the northeasterly 100 feet of Lot 24. WAI. H. MARQUISS, 
owner. Award $10 00; damages to remaining property $1,100.00; total award $1,110.00. 

A^CEL no. 38. The northwesterly 3.50 feet of the southw'esterly 95 feet of rx)t 8. EDWARD V. DUNK- 
LEK, owner. Award $5.00; no damages to remaining property. 

O -A northwesterly 3.50 feet of the northeasterly 105 feet of Lot 8 and the northwesterly 

o.aO feet of the southwesterly 31 feet 8 Inches of Lot 25. THE JACKSDN REALTY AND INV. CO., owner. Award 
$<.00; no damages to remaining property. 


PARCEL NO. 40. The northwesterly 3.50 feet of the southwesterly 68 feet 4 inches of the northeasterly 168 
teet 4 inches of I^t 25. ANNIE BARRIGER WADE AND SALLIE BARRIGER, ownere. Award $4 00; no damages 
to remaining property. 


PARCEL NO. 41. The northwesterly 3.50 feet of the northeasterly 100 feet of Lot 25. 
MORRIS H. EBER, owners. Award $5.00; no damages to remaining property. 

TOTAL AWARDS FOR FOREGOING BLOCK. 


JACOB SILVERMAN; 
. $1,161.00 


BLOCK 28, HAGER’S ADDITION TO HIGHLANDS. 
(Ord. No. 149, Series 1929.) 

(Offset P^ge S.) 


PARCEL NO. 42. The rear or southerly 8 feet of Lot 8. ELLEN GREEN WELL; JOHN PERCIVAI • 
WALDO 1N\ ESTMENT CO., owners. Award $8.00; no damages to remaining property. 


THE 


PARCEL NO. 43. The rear or northerly 8 feet of Lots 13, 14 and 15. 
CASTELLAN, owners. Award $24.00; no damages to remaining property. 


RICHARD H. VAUGHAN; ELEANOR 


PARCEL NO. 44. The rear or northerly 8 feet of Lot 16. WILLIAM R, CARRUTHERS, owner 
$8.00; no damages to remaining property. 

PARCEL NO. 45. The rear or northerly 8 feet of the west 20 feet of Lot 17. W\ A. CARRUTHERS- 
OEHLERT, owners. Award $5 20; no damages to remaining property. 


Award 

HUGO 


PARCEL NO. 46. The rear or northerly 8 feet of the east 11 feet of Lot 17, and the 
of the west one-third of Lot 18. LLEW^ELLYN O. WTLLIAMS; NELLIE J. WILLIAMS, 
no damages to remaining property. 


rear or northerly 8 feet 
owners. Award $5.52; 


PARCEL NO. 47. The rear or northerly 8 feet of the 
8 feet of the west 7 feet 2 inches of Lot 19. NELLIE .1. 
remaining property. 


east 20 feet 8 inches of Lot 18. and the rear or northerly 
NANCARROW. owner. Award $7.25; no damages to 


PARCEL NO. 48. The rear or northerly 8 feet of the east 23 feet 10 inches of Lot 
erly 8 feet of the west 4 feet of l.ot 20. JOHN PETERSON, owner. Award $7.2'8; 
property. 


19. and the rear or north- 
no damages to remaining 


PARCEL NO. 49. The rear or northerly 8 feet of the east 27 feet of Lot 20. 
of the west 14 feet 3 Inches of Lot 21. JOSEPH REIGER, owner. Award $9.10; 
erty. 


and the rear or northerly 8 feet 
no damages to remaining prop- 


PARCEL NO. 50. The rear or northerly 8 feet of the east 16 feet 9 Inches of Lot “>1 
erly 8 feet of the west 23.50 feet of Lot 22. EFh’lE M. JOHNSON, owner. Award $10 43- 
ing property. ’ ’ 


and the rear or north- 
no damages to remain- 


PARCEL NO. 51. The rear or northerly 8 feet of Lots 23 and 24, and the rear or northerly 8 feet of the 

rnT..‘rope^r AV.rd $,,.69; da.n.ge, ,°L,d 


TOTAL AWARDS FOR FOREGOING BLOCK 


$102.47 
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5ASTWOOO PRINTING 


STATE OF COLORADO, 

> ss. 

City and County of Denver,) 


IN THE DISTRICT COURT 


No. 108,832 


Div. II 


CITY AND COUNTY OF DENVER, a Municipal 
Corporation, 


Petitioner, 


vs. 


THE AMERICAN TAX COMPANY, a Corporation, 

Defendants. 


NOTICE OF REPORT 
OF COMMISSIONERS IN 
CONDEMNATION 


TO: 


THE AMERICAN TAX COMPANY, a corporation; H. H. ALLEN; CARRIE AKERS; W. M. APPEL; THE 
AMERICAN AGENCY & INVESTMENT COMPANY', a corporation; MABEL BIAGE; S. AUGUSTA BAKER; 
SAMUEL M. BISHOP; NETTIE BISHOP; DOROTHEA BIEL; JULIAETT BUTTERFIELD; GEORGE WAL¬ 
TER BROWN; MARTHA JANE BARRIGER; LOUISE BLADEL; SALLIE BARRIGER; RALEIGH E. 
BROOKS; VIRGINIA S. BROOKS; DILKS BLACK; CORA KETTLE BLAKE; LORENA KETTLE BLAKE; 
MABEL E. BAKER; AGNES P. BLANCHARD; CLYDE W. BLANCHARD; HENRY GEORGE BROWN; SARAH 
BROWN; C. A. CLINE; LOUIS GOSS; JOHN O. CHASE; JAMES A. CURRAN; EMMA E. CARTER; W. A. 
CARRUTHERS; WILLIAM R. CARRUTHERS: ELEANOR CASTELLAN: ALFRED E. CURTENIUS; WAL¬ 
TER T. CUILLARD; MAMIE CATHERINE CUILLARD; FRANCIS T. CUILLARD; THE COOPERATIVE SAV¬ 
INGS & LOAN ASSOCIATION, a corporation; CAPITOL LOAN AND INV. CO., a corporation; CITY' AND 
COUNTY OF DENVER, a corporation; CREDIT FINANCE INDUSTRIAL BANK, a corporation; EDWARD V. 


DUNKLEE; CHARLES DANKWORDT; HARRY C. DAVIS; ROBERT RAY DEANE; THE DENVER AND 
COLORADO INV. CO., a corporation; THE DENVER CHEYENNE REALTY COMPANY, a corporation 
MORRIS H. EBER; MARJORIE ELMENDORF; ORVILLE D. ESTEE; ROSE FERRETTI; HARRY E FIX- 
LEY; JOSEPH FERRETTI; FLORA FIELDS; C. G. FARNSWORTH; SADYE FRIBDNASH; FRANCES C 
GILMORE; FANNIE H. GILMORE; WALTER T. GUILLARD; MAMIE CATHERINE GUILL.ARD; LOUIS GOSS- 
GEO. R, GIBBS; PHILO D. GROMMON; CELIA GROSS: ANTONIO GUIDA; ROCCO GUIDA- ELLEN GREEN 
YVELL; EDYVARD P. GALLUP; HENRY GEORGE; GREAT NECK IMPKOVEMENT CO., a corporation' 
GOLDEN STATE BOND & MORTGAGE CO., a corporation; JOHN P. HARRINGTON; ROBERT F HERRICK- 
FRANK W. HIRTH; ALICE 1. HAMPTON; JULIA D. HENRY; LUDWIG J. HANSEN- HANS P HANSEN- 
MARY HANSEN: ANNIE B. HULEATT; F. D. HART; MORRIS HAIMSOHN; MARGARET HEUCHAN- FBEN 
M. HILLS: O. C. HOEVERT; DAVID E. HARLEM; MRS. BERTHA HARRISON; CHARLOTTE L HARVFY 
GEORGE E. C. JOHNSON; MARION JOHNSON; OSCAR JOHNSON; EFFIE M. JOHNSON- THE JACKSON 
REALTY & INV. CO., a corporation; JOHN G. KISLER; JESSIE E. RUMMER; JAMES P KUMMER- CT AR*A 
KIMBROUGH; NELLIE KETUI.E; DENVER KETTl.E; BARBARA E KETTLE- MARIE E KRFM- otto 
KONRAD; CARRIE KONRAD; ABEL KIDD; C. J. KELLY; GUSTAV H. KOEHN- MARY KOFHN R n 
LAMPBRIGHT; LOUIS C. LINCK; CONRAD LENGENFELDER; A LILYARD- JOHN R I 4RSFN ’ r p 
LINK; HILLARD I^HELL; NELLIE J. MARSCARROW; HUGH MACKAY;’ BERTHA J '\lcCRirKFV- 
CATHERINE A. McCANN; WM. H. MARQUISS; MAE MILLER; MARGARET C MORrIs- W C MIT 
CHELL; NELLIE MITCHELL; RUDY MOSER; ELMER MERRITT; ADA M. MORGYN- MICHAFL J MUR 
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PANY, a corp”mk.i:‘^NELUE’7^NANCARR0W^^G^ -MIDWEST REFINING COM- 

UE ANNA M. powers; JOHN PETERSON OEHLERT; HANNAH OGARA; 

CHARLES PETERSON; THE PRUDEXTIAl ’ iv«i 7 d a PATTISON, Jr.; M. S. PAGE; 

PARK HILL METHODIST EPISCOPAI CHURCH- AMERICA, a corporation; THE 

ROBINSON; MARIE D ROLLANDET JQSE^ REIGF^ Fr i rTi""' «O^LANDET; P. J. E. 

A. RODERICK; ELIZABETH STOC^K- TAPGr=f., ' GEORGE T. REITZ; WILLIAM 

A. SHAW; HOWARD F SHOTM'ELI •’JUANITA J SHOTWFT SMITH; QUINCY 

STELLOR; ALBERT SCHULTzf GRACE E tTODnART ;^^^^^ STELLOR; DAVID STELLOR; B. E. 
CARL SCHWEIGER; BERT SHAFER- EMMA RHaffd^^’ SIEGFREID; SARAH SIEGFREID; 

SUSSEX REAL ESTATE iND ixf CO BENNETT M, SMITH; THE 

TWITCHELL; ELIJAH EDWARD VERNON- Fnu-'^^p?!’’ THOMAS; META M. TILLOTSON; L. F. 

-ALBION K. VICKERY; EDWARD VERHOFF- FR ANOf? a7 ’ VICKERS PETROLEUM CO ; 

D. WOOD; WILLIAM WAI.^H; MARY WAEFIFR-* ROWPvr^?”^'"'^’ ’^'GHARD H. VAUGHAN; DANIEL 
ER-ANCIS C. WELCH- EMH Y WOLFER nORA ^“-SON; JOHN BRISBIN WALKER; 

THOMAS H. WILI^; iTeWEI LYN O WILLIAM R, WHITE; NELLIE F. WHITe! 

WILLIAMSON; CHARLES A. AVILLIAMSON- A D WHSnVx WILLIAMS; C. I. MTLSON; FLORE.NCE 
WALLACE; D. W. AVOOD- DANIFI wonn avvip ''^^SON & COMPANY, a corporaOon; MATHEW^ J. 
pant a corpo.ation; WESTERN A^D SOUTHErTl^^ WALDO INVESTMENT CO.M- 

executors. admlnlstrator.s. successors and a«i<rnc . ‘A=»yRANCE CO-, a corporation; and their heirs. 

claiming any interest in and to the property described herein ">• 

’ Defendants. 


'r . .ppo'n..- u,. 

Colorado and the charter and ordinances of the ritv ^ i ® brought pursuant to the laws of the State of 
the purpose of opening, widening extendine and- est-ihii Kif Denver, relating to Eminent Domain, tor 

NINE, COTTAGE HILL, apd BLOCK THREF Mel Fnn-o and upon BLOCK 

to Ordinance No. 132. Series of 1929; in the block Ivlne l ^^WN OP HIGHLANDS, pursuant 

nues, pursuant to Ordinance No. 147 Series of 1929- BI OCir^TFv*°F aqIpr^*"^ Streets, Third and Fourth Ave- 
pursuant to Ordinance No. 148 SerieL of lA-Q- Rinrir ^-^^^^^^BMAN’S ADDITION TO DENVER, 

pursuant to Ordinance No. 149,' Series of 1929- BLOCK U KENSINGTON HAGER’S ADDITION TO HIGHLAND, 
of 1929; BLOCK THIRTEEN, MORE’S PARK HEIGHTS ' Ordinance No. 154. Series 

said land is all situated in the Clt7aL Countv ft n , T Ordinance No, 158. Series of 1929, which 

their awards, findings and assessments as such rommi» i B’® ®"“rt in wriUng and under oath of 

lowing, to-wit: assessments as such Commissioners, which said report is in words and figures fol- 























































































CAVTWOOD frintinc 


STATE OF COLORADO,) 
city and County of Denver, ( 


IN THE DISTRICT COURT 



STATE OF COLORADO: 



I 


THE 




The unHeioigned having been heretofore appointed Commissioners In the above-entitled cause, and having 
completed our labors in that behalf, herewith report: 

After our aforesaid appointment we qualified by taking the oath as required by law in such cases; we 
thereafter together viewed the parcels of land to be appropriated in this proceeding; that we heard testimony 
as to the value of the several tracts and parcels of land to be taken and of the improvements thereof as well as 
to the damages to remaining property of defendants by reason of the contemplated Improvements and as to the 
benefits both general and special, to be derived by reason of the contemplated Improvements In this proceeding. 
Being fully advised in the premises, we do hereby make, return and file the following report of our awards and 
findings in connection with the opening and establishing Public Alleys in. through, over and upon BLOCK NINE, 
COTTAGE HILL, and BLOCK THREE, MCLEOD'S ADDITION TO THE TOWN OF HIGHLANDS, pursuant to 
Ordinance No. 132, Series of 1929; in the block lying between Grant and Logan Streets, Third and Fourth Ave¬ 
nues. pursuant to Ordinance No. 147, Series of 1929; BLOCK TEN. KASSERMAN’S ADDITION TO DENVER, 
pursuant to Ordinance No. 148, Series of 1929; BIX)CK TWENTY-EIGHT. HAGER'S ADDITION TO HIGHLAND, 
pursuant to Ordinance No. 149, Series of 1929; BLOCK 14, KENSINGTON; pursuant to Ordinance No. 154, Series 
of 1929; BLOCK THIRTEEN, MORE’S PARK HEIGHTS, pursuant to Ordinance No. 158, Series of 1929, which 
said land is all situated in the City and County of Denver, in' the State of Colorado, and is fully described in 
the P’etition filed herein. 


AWARDS. 

We find the fair and actual cash market value of the various parcels of land to be taken by petitioner in 
this proceeding, and the damages to remaining property owned by the defendants herein, without reference to 
the projected improvement to be as follows, to-wit: 
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BLOCK 9, COTTAGE HILL. 
(Ord. No. 132, Series 1929.) 
(Offset Page 6.) 


PARCEL NO. 1. The rear or southerly 8 feet of Lots 1, 2 and 3. THE AMERICAN TAX COMPANY; CITY 
•AND COUNTA OP DENVER, owners. Award $24.00; no damages to remaining property. 

PARCEL NO. 2. The rear or southerly 8 feet of Lots 4. 5 and 6. BENNETT .M. SMITH, owner. Award 
$24.00; no damages to remaining property. 

PARCEL NO. 3. The rear or southerly 8 feet of Lot 7. ROBERT RAY DEANE, owner. Award $8.00; no 
damages to remaining property. 


,,,. NO- * The rear or southerly 8 feet of Lots 8 and 9. CONRAD LENGE.NFELDER, owner. Award 

$ib.00; no damages to remaining property. 

PARCEL NO. 5. The rear or northerly 8 feet of Lots 13 to 16 inclusive. CONRAD LENGENFELDER, 
ov/ner. Award $32.00; no damages to remaining property. 

PARCEL NO. 6. The rear or northerly 8 feet of Lot 17. WILI.IAM PATTISON, Jr., owner. Award $8.00- 
no damages to remaining property. 


MATHEW .1. WALLACE, owner. 


PARCEL NO. 7. The rear or northerly 8 feet of Lots 18 to 21 inclusive. 

Award $32.00; no damages to remaining property. 

NO. 8. The rear or northerly 8 feet of Lot 22 and the rear or northerly 8 feet of the west 10 feet 
of Lot 23. S. AUGUSTA BAKER, owner. Award $10.00; no damages to remaining p'-operty. 

PARCEL NO. 9. The rear or northerly 8 feet of Lot 24 and the rear or northerly 8 feet of the east 30 

SHAFER; E-MMA SHAFER: C. I. WILSON; CARL A. SCHWEIGER, owner*!. Award 
$14.00; no damages to remaining property. 


TOTAL AWARDS FOR FOREGOING Bl-OCK 


$168.00 


BLOCK 3, McLEOD’S ADDITION TO THE TOWN OF HIGHI.ANDS. 
(Ord. No. 132, Series 1929.) 

(Not an Offset Page 6.) 


westerly 8 feet of Lots 1 to 6 inclusive. L. F. TWITCHELL, owner. Award 
$48.00; no damages to remaining property. 

-T '• CARTER; ABEL KIDD, owners Award 

$8.00, no damages to remaining property. 

PARCEL NO. 12. rne rear or westerly 8 feet of Lots 8 and 9. GOLDEN STATE BOND & MORTPArP 
COMPAN'i, owner. Award $16.00; no damages to remaining property. 

PARCEL NO. 13. The rear or westerly 8 feet of Lots 10. II and 12. LII.LAH MAY McCORMICK- Ri amphf 

yiNJRED MCCORMICK; MARJORIE ELMENDORK; THE WALDO INVESTMENT COMPANY cwne s S 

$.i4.00; no damages to remaining property. ‘ ' 

$16.00; no damages to remaining property. ‘ 

p-n 3 Lots 15 and 16. JACOB .A. SIEGFREID- SARAH SIE-. 

FREID. owners. Award $16.00; no damages to remaining property. * 

3 Lots 17 and IS. ALBERT SCHULTZ; MICHAEL J. MUR- 

H\, owiiei*s. Aw'ard $16.00; no damages to remaining property 

PARCEL NO. 17. The rear or westerly 8 feet of Lo‘s 19 and 20. FRANCIS T Pini i r. r. 

WALTER T. CUILLARD; MAMIE CATHERINE CITLLARD; MRS. BERTHA HARRISON, owners Award sfs 00 - 
no damages to remaining property. $16.00. 

PARCEL NO. 18, The rear or westerly 8 feet of Lots 21 and 22. ADA M MORP.av a . 

no damages to remaining property. * * ’ ' -^"ord $16.00; 

PARCEL NO. 19. The rear or westerly 8 feet of Lots 23 and 24 EDWARD VERHopp- k'dakt^.^. 

HOFF; EDWARD P. GALLUP; CREDIT FLNANCE INDUSTRIAL BANK 13s A^d *16^^^^^ 
to remaining property. owneis. Awaid $16.00, no damages 

HILL3wm;r^°Awtd orno^'daTa^^^^^^ 0 EBEN M. 
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PARCEL NO. 22. The rear or easterly 8 feet of I..ots 33 and 34. MARGARET HEUCHAN, owner. Award 
$16.00; no damages to remaining property. 

PARCEL NO. 23. The rear or easterly 8 feet of Lots 35 and 36. HOWARD F. SHOTWELL; JUANITA J. 
SHOTWELL; THE PRUDENTIAL INSURANCE COMPANY OF AMERICA, owners. Award $16.00; no damages 
to remaining property. 

PARCEL NO. 24. The rear or easterly 8 feet of Lot 37 and the rear or easterly 8 feet of the south one- 
half of Lot 38. ALFRED E. CURTENIUS. owner. Award $12.00; no damages to remaining property. 

PARCEL NO. 25, The rear or easterly 8 feet of Lot 39 and the rear or easterly 8 feet of the north one-half 

of I^t 38. P. J. E. ROBINSON; DAVID STE-LLBR; SAM STELLER. owners. Award $12.00; no damages to re¬ 
maining property. 

PARCEL NO. 26. The rear or easterly 8 feet of Lot 40 and the rear or easterly 8 feet of the south one-half 
of Lot 41. DAVID STELLER; SAM STELLER; HARRY C. DAVIS; B. E. STELLOR; MORRIS HAIMSOHN; 
SAMUEL M. BISHOP, NETTIE BISHOP; C. J. KELI»Y, ow’ners. Award $12.00; no damages to lemaining propert.v. 

PARCEL NO. 27. The rear or easterly 8 feet of Lot 42 and the rear or easterly 8 feet of the north one-half 
of Lot 41. THE AMERICAN AGENCY & INVESTMENT CO.; SAM STELLOR; DAVID STELLOR; MORRIS 
HAIMSOHN; HILLARD LA SHELL, owners. Award $12.00; no damages to remaining property. 

PARCEL NO. 28. The rear or easterly 8 feet of Lots 43 and 44. DOROTHEA BIEL, owner. Award $16.00; 
damages to remaining property $5(i.6(»; total award $66.60. 

PARCEL NO. 29. The rear or easterly 8 feet of Lot 45. JULIAETT BUTTERFIELD, owner. Award $8.00; 
no damages to remaining property. 

PARCEL NO. 30. The rear or easterly 8 feet of Lot 46 and the rear or easterly 8 feet ot the south one-half 
of Lot 47. OTTO KONRAD; CARRIE KONRAD, owners. Award $12.00; no damages to remaining property. 

PARCEL NO. 31. The rear or easterly 8 feet of Lot 48 and the rear or easterly 8 feet of north one-half of 
Lot 47. CHARLES DANKWORDT, owner. Award $12.00; no damages to remaining property. 

TOTAT. AWARDS FOR FOREGOING BLOCK. $434.60 

BLOCK 9, EAST BROADWAY TERRACE. 

• (Ord. No. 147, Series 1929.) 

(Offset Page 7 ) 

PARCEL NO. 32. That part of Lots 12 and 13, Block 9, East Broadway Terrace, described as follows, to-wit: 
Beginning at the northeast corner of Lot 7, Block 12, Kettle’s Addition to Denver, thence east along the south line 
of aforesaid Block 9, 16 feet to the northwest corner of Lot 34, in said Block 12, Kettle’s Addition to Denver; 
thence north along the produced west line of said Lot 34, 26.88 feet to the south line of the east and west alley in 
aforesaid Block 9; thence west along the south line of said alley 16 feet, and thence south 26.72 feet, more or 
less, to the point of beginning. QUINCY A. SHAW; FRANCIS C. WELCH; ROBERT F. HERRICK; WILLIAM 
A. RODERICK; D. W. WOOD; A. A. VICKERS PETROLEUM CO., owners. Award $16.00; no damages to remain¬ 
ing property. 

total awards for FOREGOING BLOCK. $16.00 

BLOCK 12, KETTLES ADDITION TO DE.WER. 

(Ord. No. 147, Series 1929.) 

(Offset Page 7 ) 


PARUFT NO 33 The unnumbered strip of land 16 feet in width lying east of and adjoining the rear of 
7 to 20 inclusive BARBARA E. KETTLE; W. C. MiTCHELL; NELLIE KETTLE; DENVER KETTLE; H. 

H !t iFN THE DENVER AND COLO. INV. CO.; .lULIA D. HENRY; J. O. CHASE; R. D. LAMPBRIGHT; 

GEORGE T. REITZE; ELLA THOMAS, owners. Award $28.00; no damages to remaining property. 

TOTAL AWARDS FOR FOREGOING BI.OCK. $28.00 


BLOCK 19, ARLINGTON PARK. 

(Ord. No. 147, Series 1929.) 

(Offset Page 7 ) 

PARCEL NO 34. The north 10.9 feet of Lot 35. JAMES A. CURRAN, owner. Award $8.00; no damages !□ 
remaining property. 














































































S(K 35, The Mouth 5.1 foM of IjOi 3^}. THK MIDWFCflT HEFININO COMPANY, owner. Award 16.00; 
no darnaKOM to renialnlna property 

TOTAL AWAHOH POU FOUKOOING Hl.OCK. $13.00 

H!.0(’K 10. KA88EHMAN*8 ADDITION TO DENVKK. 

(Ord. No. 148, Serlet 1929.) 

<Not an Of fuel Page 7.) 

f*AKCKL NO 36. Thu uoutheaiiterly 12.50 feet of Lot 9, and the aoutheaaterly 12.50 feet of the aouthweiterly 
100 feel of Lot 24. OKOltGK WALTEH BROWN; HKNRV Gl^ORGE BROWN; 8ARA BROWN, owners. Award 
$30.00; no daraages to remaining property. 

PARCEL NO. 37. The southeasterly IZM feet of the northeasterly 100 feel of I>ot 24. W.VI. H. .MARQUI8S, 
owner. Award $1000; damages to remaining property $1,100.00; total award $1,110.00. 

PARCKI.* NO. 38. The northwesterly 3.50 feet of the southwesterly 95 feet of Ijot 8. EDWARD V. DUNK- 
LEE. owner. Award $5.00; no damages to remaining property. 

I'ARCKL NO. 39. The northwesterly 3.50 feet of the northeasterly 105 feet of Lot 8 and the northwe.sterly 
3.50 feet of the southwesterly 31 feet 8 inches of Lot 25. THE .JACK80N REALTY AND INV. CO., owner. Award 
$7.00; no damages to remaining property. 

PARCEL NO. 40. The northwesterly 3.50 feet of the southwesterly 68 feet 4 inches of the northeasterly 168 
feet 4 Inches of I^t 25. ANNIE BARRIOFIR WADE A.ND 8ALLIE BARRIGKR, owners. Award $4 00; no damages 
to remaining property. 

PARCEI.# NO. 41. The northwesterly 3.50 feet of the northeasterly 100 feet of Lot 25. JACOB 8H.VERMAN; 
MORRIS H. EBER. owners. Award $5.00; no damages to remaining property. 

TOTAL AWARDS FOR FOREGOING BLOCK. $1,161.00 

BLOCK 28. HAGER’S ADDITION TO HIGHLANDS. 

(Ord. No. 149. Series 1929.) 

(Offset P^ge 8.) 

PARCEL NO, 42. The rear or southerly 8 feet of Lot 8. ELLEN GREENWKLL; JOHN PERCIVAL; THF: 
WALDO INVESTMENT CO., owners. Award $8.00; no damages to remaining property. 

PARCEL NO. 43. The rear or northerly 8 feet of Lots 13. 14 and 15. RICHARD H. VAUGHAN; ELEANOR 
CASTELLAN, owners. Award $24.00; no damages to remaining property. 

PARCEL NO. 44 The rear or northerly 8 feet of Lot 16. WILLIAM R^ CARRUTHERS, owner. Award 
$8.00; no damages to remaining property. 

PARCEL NO. 45. The rear or northerly 8 feet of the west 20 feet of Lot 17. \\\ A. CARRUTHERS; HUGO 

OEHLF'RT, owners. Award $5 20; no damages to remaining property. 

PARCEL NO. 46. The rear or northerly 8 feet of the east 11 feet of Lot 17. and the rear or northerly 8 feet 
of the w’est one-third of Lot 18. LI.»EWELLYN O. W’lI^LIAMS; NELLIE J. WGLIJAMS, ow’ners. Award $5.52; 
no damages to remaining property. 

PARCEL NO. 47. The rear or northerly 8 feet of the east 20 feet 8 inches of Lot 18, and the rear or northerly 
8 feet of the w'eat 7 feet 2 inches of \x>t 19. NELLIE J. NANCARROW. owner. Award $7.25; no damages to 
remaining property. 

PARCEL NO. 48. The rear or northerly 8 feet of the east 23 feet 10 Inches of l.»ot 19. and the rear or north¬ 
erly 8 feet of the weat 4 feet of Ix>t 20. JOHN PETERSON, owner. Award |7.2'8; no damages to remaining 
property. 

PARCEL NO. 49. The rear or northerly 8 feet of the east 27 feet of Lot 20, and the rear or northerly 8 feet 
of the west 14 feet 3 inches of Lot 21. JOSEPH REIGER, owner. Award $9.10; no damages to remaining prop¬ 
erty. 

PARCEL NO. 60. The rear or northerly 8 feet of the east 16 feet 9 Inches of Lot 21, and the rear or north¬ 
erly 8 feet of the west 23.50 feet of Lot 22. EFFIE M. JOHNSON, owner. Award $10.43; no damages to remain¬ 
ing property. 

PARCEL NO. 51. The rear or northerly 8 feet of Lots 23 and 24, and the rear or northerly 8 feet of the 
east 6.50 feet of Lot 22. LOUISE BLADEL; OSCAR JOHNSON, owners. Award $17.69; no damages to remain¬ 
ing property. 

TOTAL AWARDS FOR FOREGOING BLOCK 


$102.47 
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I-ot 4^, except the rear or easterly 8 feet thereof, and the north of Lot 41, except Uie rear or easterly 
8 feet thereof. The American Agency & Investment Co.; Sam Stellor; David Stellor; Morris Haim- 


sohn; Hillard Shell, owners........ 13.65 

Lots 43 and 44, except the rear or easterly 8 feet thereof. Dorothea Biel, owner,.y/, . 16.00 

lx)t 45, except the rear or eastnsrly 8 feet thereof. Juliaett Butterfield, owner,. 9.10 

Lot 46, except the rear or easterly 8 feet thereof, and the south of Lot 47, except the rear or easterly 

8 feet thereof. Otto Konrad; Carrie Konrad, owners. 13.65 

T.ot 48, except the rear or easterly 8 feet thereof, and the north Vj of Lot 47, except the rear or easterly 

8 feet thereof. Charles Dankwordt, owner... 13.65 


TOTAL ASSESSMENTS FOR FOREGOING BLOCK .$434.60 


BLOCK 9, EAST BROADW.4Y TERRACE. 

(Ord. No. 147, Series 1929.) 

Lots 12 and 13, Block 9, East Broadway Terrace, except Public Alley. Quincy A. Shaw; Francis C. Welch; 

Robert F. Herrick; William A. Roderick; D. W. Wood; A. A. Vickei*s Petroleum Co., owners.$ 16.00 

TOTAL ASSESSMENTS FOR FOREGOING BLOCK .$ 16 00 


BLOCK 12, KETTLE’S ADDITION TO DENVER. 
(Ord. No. 147, Series 1929.) 




5v\ ‘ 

i-ots 7 to 14. Cora Kettle Blake; Lorena Kettle Baker; The Denver-Cheyenne Realty Company; W. A. 
Roderick.. ' * j 

Lot 15, and north half of Lot 16. Geo. R Gibbs; W. M. Appel; David E. Harlem.. i.oO 

South half of Lot 16, and Lot 17. Orville D. Estee; W. M. Appel; Florence Williamson; Charles A Wil¬ 
liamson. , 

Ix)t 18, and north half of Lot 19. Margaret C. Morris; W. M. .4ppel. 1 5 q 

South half of I>jt 19. and Lot 20. .Mae Miller; Harry E. Finley; David E. Harlem; Walter M. Appel; 

Ernest Q. Smith. .. ’ j 

I.,ots 21 to 27. Daniel Wood; A. D. Wilson & Company. _ qq 

Lots 28 to 31. .M. E. Rudolph.. 

Lots 32 to 34. Daniel W. Wood. 


8.00 


4.00 

3.00 


TOTAL ASSESSMENTS FOR FOREGOING BLOCK .$ 28 00 

BLOCK 19, ARLINGTON PARK. 

(Ord. No. 147, Series 1929.) 

Lot 3.5, except the north 10.9 feet thereof. Janies A. Curran, owner. ^ j qq 

Ix)t 30, except the south .5.1 feet thereof. The Midwest Refining Company, owner. .!!.!.! ,0 oO 

TOTAL ASSESSMENTS FOR FOREGOING BLOCK . 


.$ 13.00 


BLOCK 10. KASSERMAN’S ADDITION TO DENVER. 
(Ord. No. 148, Series 1929.) 


I-' n 

hv 1 


/ '0 ‘ 

Tliat part of Lots 9 to 1C inclusive, and of Lots 20 to 24 inclusive, in Block 10, Kasserman’s Addition to Ji - ‘ f ? 

Denver, described as follows, to-wit: //< 

The northeasterly 105 feet of northwesterly i/, of Lot 9; the northeasterly 105 feet of Lots 10 and 
11; the southwesterly 26 feet of northeasterly 75 feet of Lots 12 to 16 inclusive; the northeasterly 
75 feet of southwesterly 100 feet of Lots 20 and 21; the southwesterly 100 feet of Lots 22 and 23 
and the southwesterly 100 feet of northwesterly (i, of Lot 24. Henry George Brown Tnd Sarah 

Brown, owners. $304 05 

The southwesterly 95 feet of Lots 10 and 11. and the southwesterly 95 feet of northwest i/, of Lot 9 Block " ^ 

10, Kasserman’s Addition to Denver. Hugh Mackay, owner.. 

The northeasterly 100 feet of I>ot 23, and northeasterly 100 feet of northwest ’A of Lot 24. Wm H Mar- ^ 

quis, ownpr......' '.00 

The southwesterly 95 feet of Lots 4 to 7, and the southwesterly 95 feet of southeasterly 215 feet of 

Ix)t 8. Edward V. Dunklee. owner.‘ $166 56 

The northeasterly 105 feet of Lots 1 to 7. and the southeasterly 21.5 feet of northeasterly 105 feet 
j of Lot 8. and the southwesterly 31 feet 8 inches of the southeasterly 21.5 feet of I^t 25. and the 
' southwe.sterly 31 feet 8 inches of Ix)ts 26 to 32. The Jackson Realty and Investment Co., own^, $382 06 
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The southeasterly 21.6 feet of the southwesterly 68 feet 4 inches of northeasterly 168 feet 4 inches of 

southwesterly 68 feet 4 inches of the northeasterly 168 feet 4 inches of Lots 26 to 
28. Sollie Barriger, owner. , gg 

The southeasterly 21.5 feet of the northeasterly 100 feet of Lot 25, and the northeasterly ioo feet of 

I..ots 26 to 28. Jacob Silverman, owner. gg 

TOTAL ASSESSMENTS FOR FOREGOING BLOCK .161 00 

BLOCK 28, HAGER’S ADDITION TO HIGHLANDS. 

J (Old. No. 149, Series 1929.) 

Lot 8, except the rear or southerly 8 feet thereof. Ellen Green well; John Percival; The Waldo Invest- 
merit Co., owners. . 

I..ots 13 to 15, inclusive, except the rear or northerly 8 feet thereof. Richai-d H. Vaughan; Eleanor Castel- 
I Ian, owners. 94 00 

Lot 16, except the rear or northerly 8 feet thereof. William R. Carruthers, owner... "g 00 

West 20 feet of Lot 17. except the rear or northerly 8 feet thereof. W. A. Carruthers; Hugo OehlerV 

owners. ' 

. 5 20 

East 11 feet of Lot 17, except the rear or northerly 8 feet thereof, and the west 1/3 of Lot IS, except the 

rear or northerly 8 feet thereof. Llewellyn O. Williams; Nellie J. Williams, owners...... 6.52 

East 20 feet 8 inches of Lot 18, except the rear or northerly 8 feet thereof, and the west 7 feet 2 inches 

of Lot 19, except the rear or northerly 8 feet thereof. Nellie J. Nancarrow, owner. 7.2.6 

The east 23 feet 10 inches of Lot 19, except the rear or northerly 8 feet thereof, and the west 4 feet of 

lx)t 20, except the rear or northerly 8 feet thereof. John Peterson, owner. 7 2 S 

The east 27 feet of Lot 20 , except the rear or northerly 8 feet thereof, and the west 14 feet 3 inches of 

Lot 21, except the rear or northerly 8 feet thereof, Joseph Reiger, owner.. 910 

The east 16 feet 9 inches of I.ot 21, except the rear or northerly 8 feet thereof, and the west £3.50 feet 

of Lot 22, except the rear or northerly 8 feet thereof. Effie .M. Johnson, owner. 10 43 

Lots 23 and 24. except the rear or northerly 8 feet thereof, and the east 6.50 feet of Lot 22 except the 

rear or northerly 8 feet thereof. Louise Bladel; Oscar Johnson, owners.’. I 7.69 

TOTAL ASSESSMENTS FOR FOREGOLNG BLOCK . 47 

BLOCK 14. KENSINGTON. 

No. 154, Series 1929.) 

Lots 1 to 4 inclusive, except the rear or easterly 8 feet thereof. Thomas H. Wills; C. P. Link, owners. $ 39 00 

Lots 3 to 7 inclusive, except the rear or easterly 8 feet thereof. Ella P. Reid, owner.... . . 24 00 

Lots 8 to 10 inclusive, except the rear or easterly 8 feet thereof. F. I). Hart, owner. !!!!!! 94 00 

Lots 11 and 12, except the rear or easterly 8 feet thereof. Groat Neck Improvement Co., owner !. . . !” le 00 

Lots 13 and 14. except the rear or easterl.v 8 feet thereof. Carl R. Smith, owner.^. jg 90 

I>ots 15 to 18 inclusive, except the rear or easterly 8 feet thereof. Le Anna M. Powers, owner..]..!!!!."!] 39 00 
Lots 19 to 36 inclusive, except the rear or westerly 8 feet thereof. C. G. Farnsworth, owner 144 00 

TOTAL ASSESSMENTS FOR FOREGOING BLOCK . ~ ~ 

.. 

BLOCK 13, MORE S PARK HEIGHTS. 

(Ord. No. 158, Series 1929.) 


Lot 1, except the rear or westerly 7 feet thereof, and the north of Lot 2. except the rear or westerly 
7 feet thereof. Elmer Merritt; Philo D. Grommon; .Marie D. Rollandet; Antonia Guida; Rocco Guida 

owners.g 

Lot 3, except the rear or westerly 7 feet thereof, and the south >... of Lot 2, except the rear or westerly 

7 feet tiiereof. The Prudential Insurance Co. of .America; .Meta M. Tillotson, owners. .>-09 

Lot 4, except the rear or westerly 7 feet thereof, and the north Vi of Lot 5. except the rear or westerly ^ 

7 feet thereof. Annie P. Huleatt, owner. ‘ 

r,ot 6 , except the rear or westerly 7 feet thereof, and the south >4 of Lot 5, except the rear or westerly 

7 feet thereof. Hans P. Hansen; Mary Hansen; Flora Fields, owners. ' ,, 

Lot 7, except the rear or westerly 7 feet thereof. Ludwig . 1 . Hansen, owner... 

Lots 8 to 11 inclusive, Block 13, More’s Park Heights, except that part described as follovi^, to-wit: Be- 
ginning at the northwest corner of said Ix)t 8 , thence south along the west line of Lots 8 to 11 i„ 
elusive in said Block 13 a distance of 100 feet to the south line of aforesaid lx)t li; thence east 
along the south line of said Lot 11 a distance of 17 feet; thence northwesterly in a straight line 14 14 
feet more or less, to a point 7 feet east of the west line of aforesaid I^t 11 ; thence north and par¬ 
allel’ with the west line of Lots 8 to 11 Inclusive in said Block 13 a distance of 90 feet to the north 
line of said I^t 8 and thence west 7 feet to the place of begjnning. George Oos; John R. Larsen; 

Marie E. Krem, owners....l . 
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Lots 13 to II. The Park Hill Methodist Episcopal Church; The American National Company, owners. 

Lots 32 and 33. Grace V. Rudolph, owner. 1 . 

Lot 34, and the north 16 feet of lx)t 35, except the rear or easterly 7 feet thereof. Western and South¬ 
ern Life Insurance Co.; Raleigh E. Brooks; Virginia S. Brooks; ‘Dllks Black, owners./... 

T-ots 36 and 37, except the rear or easterly 7 feet thereof. A. Lilyard; William R. White; Nellie h. 

White, owners..* 

Lots 38 and 39, except the rear or easterly 7 feet thereof. Mabel E, Baker; The Co-Operative Savings 

and l.»oan Assn., owners-. 

Lots 40 and 41. except the rear or easterly 7 feet thereof. Dora Wildermuth; Rudy Moser, owners. 

Ix)ts 42 and 43, except the rear or easterly 7 feet thereof. Agnes P. Blanchard; Clyde W. Blanchard; 

The Prudential Insurance Company of America, owners. 

Lot 44, except the rear or easterly 7 feet thereof, and the north 10 feet of Lot 45, except the rear or 

easterly 7 feet thereof. The Sussex Real Estate & Inv. Co; Celia Gross; Sarah L. Sobol, owners... 

Tx)t 46, except the rear or easterly 7 feet thereof, and the north 10 feet of Lot 45, except the rear or 

easterly 7 feet thereof. Elmer Merritt; Philo D. Grommon; Albion K. Vickery; The Prudential In¬ 
surance Co. of America; Capital Loan & Inv. Co., owners.. 


89.00 

10.00 

24.00 

36.00 

36.00 

36.00 

36.00 

27.80 

23.20 


TOTAL ASSESSMENTS FOR FOREGOING BLOCK 


$516.00 


GRAND TOTAL ASSESSMENTS 


$2,727.07 / 


We find that the proposed improvement contemplated by this proceeding will not, when completed, be of 
any special benefit to the public generally of the City and County of Denver, Colorado, the Petitioner herein, 
and accordingly we assess no sum as benefits against the said City and County of Denver. 


(Signed) W. H. BURCHFIELD, 
(Signed) E. S. WHEATLEY, 
(Signed) E. W. BROWN. 


STATE OF COLORADO, 

City and County of Denver ,) 

W. H. BURCHFIELD, E. S. WHEATLEY and E. W. BROWN. Commissioners in the above entitled cause, 
whose names are subscribed to the foregoing Report, being first duly sworn, each for himself and not one for 
the other, upon oath deposes and says: That the awards and findings in the said Report, as well as in all mat¬ 
ters and things therein set forth, are true and correct. 

(Signed) W. H. BURCHFIELD, 

(Signed) E. S. WHEATLEY% 

(Signed) E. W. BROWN. 

Subscribed and sworn to before me this 2Gth day of November. A. D. 1930. 

My Commission expires June 7, A. D. 1932. 

(SEAL) (Signed) MARY SEACH, 

Notary Public. 

YOU AND EACH OF YOU ARE HEREBY FURTHER NOTIFIED THAT BY ORDER OF COURT HERETO¬ 
FORE DULY ENTERED, THE HOUR OF TEN O'CLOCK A. M. ON MONDAY, THE 19th DAY OF JANUARY, A. 
n 1930 has been fixed as the time for the consideration of said report, and as the limit of time within which 
^ - anv of you. may interpose written objections to said report, or to any portion thereof, and that at that hour. 

on thereafter as counsel can be heard, we. the undersigned attorneys for petitioner in said cause, will 
or as so p^gj^ict Court to set a date for the hearing of such objections, it any there be. and in the absence 
apply^w s^h approval and confirmation of said report and for a decree in accordance therewith. 

Dated at Denver. Colorado, this 26th day of November. A. D. 1930. 

(Signed) THOMAS H. GIBSON, 

(Signed) FRANK L. HAYS. 

Attorneys for Petitioner, 

City and County of Denver. 


9 



























lU.OCK H, KKNSINOTON. 

(Onl. No. 154, Series 1929.) 

(Offset H.) 

P.XUCKh NO. 52. The rear or easterly 8 feet of Lots 1 to 4 IncluHlve. THOMAS H. WILLS; C. P. LINK; 
ownern. Award $;i2.0d; no damagOB to 1‘eninlnInK property. 

l'■AIt('KL NO. 53. The roar or eaHterly 8 feet of Lots 5, (1 and 7. KLLA P. HKIIJ, owner. Award $24.00; 
no dainageH to renialnlng property. 

PAUt’KL NO. 54 The rear or euHterly 8 feel of Lots 8, 9 and 10. K. D. HART, owner. Award $24.00; 
no dumagcH to i*oinnlnlnK property. 

PAIK'IOL NO. 55. The rear or eawU'rly 8 feet of Lots 11 and 12. GHKAT NKCK IMPROVPLMKNT CO., 
owner. Award fltlOO; no damages to remaining property. 

PAHCKL NO. 56. The rear or easterly 8 feet of l.ols 1.3 and H. CAUL U. .SMITH, owner. Award $16.00; 
no damages to remaining property, 

PAHCKIi NO. 57. The rcMir or easterly 8 feet of Lotjs 1.5 to IS Inclusive. LK ANNA M. PUWKRS, owner. 
Award $32.00; no damages to remaining property, 

PAUCKL NO. 58. The rear or westerly 8 feet of Lots 19 to 36, inclusive. C. G. R\RNSVVORTH, owner. 
Award $M1.00; no damages to remaining property. 

TOTAL AWARDS FOR FORRGOING BLOCK. $288 00 

BLOCK 13. MORK’S PARK HKIGHTS. 


(Ord. No. 158. Series 1929.) 


(Not an Offset Pago—.) 


PAUCKL .\0. 59. Tlie rear or westerly 7 feet of Lof I and tlio injar or westerly 7 feet of the noith one- 
half of Ix)t 2. KL.MKH MICRRrn\ PHILO D. GROM.MON; MARIE* I) ROI.LANDKT; A.VTONIO GUIDA; ROCCO 
(iDIDA, owners. Award $12.00; no damages lo remaining t)roperty 


I'AllCEI. NO. fill. The rear or we8terl.v 7 feet of Loi 3 uiid the rear or westerly 7 feet of the south one- 
half of Lot 2. TllK I’Rl'DKNTIAL INSURANCE CO. OF AMERICA: .META M. TIM.OTSON, owners. Award 
$12.00; no damages to remaining properly. 


PARCEL NO. 61. 
of I.ot 5. ANNIK iV 


The rear or westerly 7 feet of Lot 4 and the rear or westerly 7 feet of the north one-half 
HUI.KATT, owner. Award $12.00; no damage.s to remaining property. 


PARCEL NO. ()2. The rear or westerly 7 feet of r.,ot 6 and the rear or westerly 7 feet of the south one-half 

of Lot 5. HANS P. HANSEN; MARY HANSEN; FLORA FIELDS, owners. Award $12.00; no damages to remain- 
Ing property. 


PARCEl. NO. «3. The roar or westerly 7 feet of Lot 7. LUDVVIO J, HANSEN, owner. Award $8.00- no 
damages to remaining properly. ’ 

PARCEL NO. (.4. That part of Lots 8 to 11 Inclusive. niocU 13, More s Park Heights, described as follows, to- 
wit. Beginning at the northwest corner ol said Lot 8, thence south along the west line of Lots 8 to 11 Inclusive In 
said Block 13 a distance of 100 feel to the south line of aforesaid Lot II: thence east along the south line of said 
Lot 11 a distance of 17 feet; thence northwesterly In a straight line 14.14 feet, more or less, to a point 7 feet 
cast of the west lino of aforesaid Lot 11; thence north and parallel with the west line of Lots 8 to 11 inclusive 
In said Block 13 a distance of 90 f(>et to the north line of said Lot 8 and thence west 7 feet to the place of be¬ 
ginning. GEORGE' OOS; .JOHN R. LARSEN; MARIE E. KRKM, owners. Award $32.00; damages to remaining 
property $10.00; total awards $12.00. remaiiung 


PARCEL NO. tiC. The north Hi feel of lx)t 12. THE PARK HILL METHODIST EPISCOPAL CHURCH; THE 
AM1*>RICAN NATIONAL CO.MPANY, owners. Award $325.00; no damages to remaining property 

PAUCKL NO. filJ. The rear or easterly 7 feel of the north Hi feet of Lot 35. WESTERN AND SOUTHICHV 
LIFE INSURANCE CO.; RALEIGH JC. BROOKS; VIRGINIA S. BROOKS; DILKS BLACK, owners. Award $4 00 
rro damag08 to remaining property. ^ ’ 


PARCEL NO. 07. The rear or easterly 7 feet of Lota 3ti and 37. A LILYARD; WILLIAM R WHITE- NFI 
MK F. WHITE, ownors. Award $16 00; no damages to remaining property. • * - ^ 

PARCEL NO. 68. The roar or easterly 7 feet of Lots 38 and 39. MABEL E. BAKER- THE CO OPER 4 T.vi<- 
SAVINGS AND LOAN ASSN., owners. Award $16.00; no damages to remaining propert.v. ’ 

PARCE'L NO. 69. The rear or easterly 7 feet of Lots 40 and 41. DORA WILDER.MUTH- RUDY MOSFH 
owners. Award $16.00; no damages to remaining property. 


PAllCKH NO. 70. The rear or easterly 7 feet of Lots 42 and 43 AG NFS P 
BLANCHARD; THE PRUDRNTIA^. INSURANCR COMPANY OF AMERICA, owners, 
to remaining property. 
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BLANCHARD; CLYDE W. 
Aw’ard $16.00; no daraai^es 
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PARCEL NO. 71. The rear or easterly 7 feet of Lot 44 and the rear or easterly 7 feet of the south 15 feet 
of I^t 45. THE SUSSEX REAL ESTATE & INV. CO.; CELIA GROSS; SARAH L. SOBOL, owners. Award 
$13.00; no damages to remaining property. 

PARCEL NO. 72. The rear or easterly 7 feet of Lot 46 and the rear or easterly 7 feet of the north 10 feet 
of I^t 45. ELMER MERRITT; PHILO D. GROMMON; ALBION K. VICKERY; THE PRUDENTIAL INSURANCE 
CO. OF AMERICA; CAPITOL LOAN & INV. CO., owners. Award $12.00; no damages to remaining property. 


TOTAL AWARDS FOR FOREGOING BLOCK. $516.00 

GRAND TOTAL AWARDS . $2,727.07 


ASSESSMENTS. 

We further find that certain property will be specially benefited by the improvements proposed in this pro¬ 
ceeding when completed, and have assessed, and do hereby assess, against the owner or owners of all such prop¬ 
erty, which in our opinion will be so specially benefited the following special assessments, which, in our opinion, 
are the amounts that each lot or parcel of land of said owner or owners will be so specially benefited by said im¬ 
provements, td-wit: 

BLOCK 9, COTTAGE HILL. 

(Ord. No. 132, Series 1929.) 


Lots 1 to 3 inclusive, except the rear or southerly 8 feet thereof. The American Tax Company; City and 


County of Denver, owners..$ 24.00 

Lots 4 to 6 inclusive, except the rear or southerly 8 feet thereof. Bennett M. Smith, owner. 24.00 

Lot 7, except the rear or southerly 8 feet thereof. Robert Ray Deane, owner. 8.00 

Lots 8 and 9, except the rear or southerly 8 feet thereof. Conrad Lengenfelder, owmer. 16.00 

Lots 13 to 16 inclusive, except the rear or northerly 8 feet thereof. Conrad Lengenfelder, owner. 32 00 

Lot 17, except the i^ear or northerly 8 feet thereof. William Pattison, Jr., owner. 8.00 

Lots 18 to 21 inclusive, except the rear or northerly 8 feet thereof. Mathew J. Wallace, owner. 32.00 

Lot 22, except the rear or northerly 8 feet thereof, and the west 10 feet of Lot 23, except the rear or 

northerly 8 feet thereof. S. Augusta Baker, owner... 10.00 

Lot 24, except the rear or northerly 8 feet thereof, and the east 30 feet of I>ot 23, except the rear or 

northerly 8 feet thereof. Bert Shafer; Emma Shafer; C. I. WMlson; Carl A. Schweiger, owners.. 14.00 


TOTAL ASSESSMENTS FOR FOREGOING BLOCK .$168.00 


BLOCK 3, McLEOD’S ADDITION TO THE TOWLN OF HIGHLANDS. 
(Ord. No. 132, Series 1929.) 


Lots 1 lo 6 inclusive, except the rear or westerly 8 feet thereof. I. F. Twitchell, owner.$ 

I ot 7 except the rear or westerly 8 feet thereof. Emma E. Carter; Abel Kidd, owners. 

I ots 8 and 9 except the rear or westerly 8 feet thereof... Golden State Bond & Mortgage Company, owner. 

I ots 10 to 12 inclusive except the rear or westerly 8 feet thereof. I.illah May McCormick; Blanche Wini¬ 
fred McCormick- Marjorie Elmendorf; The Waldo Investment Ccmpan.v, owners. 

lots 13 and 14 except the rear or westerly 8 feet thereof Charlotte 1.. Harvey, owner. 

! 1 C t ifi except the rear or westeily 8 feet thereof. .Jacob A. Siegfreid; Sarah Siegfreid owners.... 
.ots 15 an . westerly 8 feet thereof. Albert Schultz; Michael .1. Murphy, owners.. 

01^ 9 and !o ZZi Ihe rear or westerly 8 feet thereof. Francis T. Cul.lard; O. C. Hoefert; Walter 

T Cuillard’ Mamie Catherine Cuillard; Mrs. Bertha Harrmon owners.. 

T. Culllatd, westerly 8 feet thereof Ada M. Morgan, owner. 

Lots 21 and 22. except i wpsterlv 8 feet thereof. Edward Verhoff; Frances M. Verhoff; Ed- 

Lots 23 and 24- Industrial Bank, owners. 

ward P. Gallup, easterly 8 feet thereof. Gustav H. Koehn; Mary Koehn; Grace 

Lots 25 to 28 inclusive, except the leai oi.^. 

E. Stoddard, owners.1 fu . rear or easterly 8 feet thereof. Hannah O’Gara; Eben M. Hills, owners. 

I^ts 29 to 32 inclusive, excep e g thereof. Margaret Heuchan, owner. 

Lots 33 and 34, except the reai 8 feet thereof. Howard F. Shotwell; Juanita J. Shot well; The 

I.t8 36 and 36, --P*J"^^;^;*'„;''orrmorica. owners. 

Prudential Insurance lo p thereof and the south % of Lot 38, except the rear or easterlv 

I.O. M, .xe.p. .h. “ rSUr ..: 

8 feet thereof. Alfred ^ thei-eof. and the north 14 of Lot 38, except the rear or easterly 

I.ot 39. except the Json • David Steller; Sam Steller, owners. 

8 feet thereof. P. J- thereof, and the south V, of Lot 41, except the rear or easterly 

Lot 40, except the rear or af.iie,- Harry C. Davis; B. E. Stellor; Morris Halmsohn; Sam- 

8 feet thereof. David Steller; Sam s . . 

.. «.oUnn. Nettie BHhop: C. J. i^eiL . 


54.60 

9.10 

18.20 

27.30 

18.20 

18.20 

18.20 

18.20 

18.20 

18.20 

36.40 

36.40 

18.20 

18.20 

13.6.1 

13.65 

13.65 


uel M. Bishop; Nettie 
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